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To His Honouvur, 
J. C. BowEnN, 
Lieutenant Governor of the Province of Alberta. 


SIR: 


The undersigned has the honour to submit herewith, the report 
of the Department of Public Works for the year ended March 31st, 
1940. 

Respectfully submitted, 


W. A. FaLLow, 
Minister of Public Works. 
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Ro Ee G@eR al 


OF THE 


DEPUTY MINISTER OF PUBLIC WORKS 
For the Fiscal Year Ended March 31st, 1940 


Hon. W. A. FaLitow, 
Minister of Public Works. 


Sir: 


I have the honour to submit herewith report covering the activi- 
ties of the Department of Public Works for the fiscal year ended 
March 31st, 1940. 


HicHWays, BRIDGES AND SURVEYS 


The mileage of main highways maintained during the year was 
3,899 miles, being approximately the same as the previous year. 
The sum of $537,380.74 was expended for construction and main- 
tenance of District Highways and Local Roads, being an increase 
of $131,555.53 over last year. 


An extensive programme was carried out by the Main High- 
ways Construction Branch, including 99.81 miles of bituminous 
surface treatment and 224 miles of seal coating existing bituminous 
road surfaces. Further progress was made in eliminating railway 
grade level crossings on main highways under agreement with the 
Board of Transport Commissioners for Canada. 


The work of the Bridge Branch included erection of steel and 
timber bridges and culverts on main highways. All steel bridges 
were fabricated within the Province. Forty steel bridges and 250 
timber bridges were constructed and 236 bridges were repaired, 
making a total of 526 bridges dealt with during the year. 


The report of the Director of Surveys shows a slight decrease in 
the number of surveys carried forward to the ensuing year and a 
small reduction in plans submitted by Municipal Districts. 


BUILDINGS 


All public buildings and ‘institutions were repaired and main- 
tained in order to keep them up to standard requirements. 


A substantial construction programme was carried out, which 
included remodelling and renovation of the Kelly-Ramsey Build- 
ing to convert the building for Government use. This building is 
now known as the Provincial Building, Edmonton. 

Details of maintenance, alterations and additions, and construc- 
tion of buildings are contained in the report of the Superintendent 
of Buildings. 

MercHANICAL BRANCH 


The Boilers, Factories and Electrical Protection Acts as well as 
operation of the Provincially owned Power Plants are under the 
jurisdiction of the above Branch, and these activities are covered 
by the report of the Mechanical Superintendent. 
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HicHway TRAFFIC BoarpD 


The Public Service Vehicles Act, 1936, is administered by the 
above Board. Increase in mileage covered by Public Service 
Vehicles over the mileage of the previous fiscal year is reported. 


PROVINCIAL GAOLS 


Reports on these institutions show an average daily population 
for the year of approximately 455 prisoners, compared with 443 the 
previous year. The average net cost per prisoner for the period is 
lower than last year. 


Respectfully submitted, 


G. H. N. Monxman, 
Deputy Minister. 
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MAIN HIGHWAYS MAINTENANCE 
DISTRICT HIGHWAYS AND LOCAL ROADS 
FERRIES, OPERATION, MAINTENANCE AND 
REPLACEMENTS 


(E. D. Ropertson, Superintendent of Maintenance) 


Detailed information covering the expenditure for the fiscal year 
1939-40 is contained in the following statements submitted with this 


report: 


1. Statement showing expenditure on maintenance and recon- 


struction of main highways. The total mileage of this class of 
highway is 3,854.86 miles. Expenditures as shown by the 
statement amounted to $792,821.81. 


A statement showing the distribution from both capital and 
income accounts of expenditure on the maintenance and con- 


struction of district highways and local roads. A total ex- 
penditure of $537,380.74 was made in this way, which was 


approximately $131,655.53 more than last year. 


3. A statement showing in detail the expenditure made in con- 
nection with the operation, maintenance and reconstruction 
of ferries from income account. There were 57 ferries in 
operation during the season at a total cost of $111,650.06. 


EXPENDITURE FOR MAINTENANCE OF MAIN HIGHWAYS 


For the Year ended March 3lst, 1940 
Location. Miles. 


Edmonton to Calgary: 








Amount. 


Calgary to Didsbury 42.10 $ 18,901.76 

Didsbury to Millet ........ 110.06 43,062.25 

Millet to Edmonton 28.14 10,394.00 
@alvarycto: Bantl Park “Boundary (202... ccccccsccsececscccecseecctesscvoasheleetvsasiveseevee 70.28 16,565.24 
Calgary to Medicine Hat: 

Cale anya Oe aS Sal Ome teem cece caret Sobor ate erence tit ence Ae 84.56 27,792.48 

ASSAM OMCO e WLCCI CITING EL a Guess ese S acces diecet ait toe oees eee eso 104.49 16,734.78 
Calgary to United States Boundary: 

Sa SAT ye CON ALL EO Tee ee eee sire ee hc ae oo adh woes 51.84 19,983.62 

INETRUNOVE. AuOlos CF VANERIE slate ee. Ae se ee ene eee ec en ian oa Te Re Nem an Se a RO 105.80 10,091.95 
Walsh to Crows Nest: 

ALG LCO n GaSS Va lect Ke ete ese eek cee cuss neste stnw seh iea We eau cote nee. cae aden 80.89 9,256.61 

CLASS Vie ici Cpe LOl Grows. « NESU ares taco ccctac sce ee oe eases sme eee ace ei eset tenes 158.70 48,268.08 
MELHUrIC SES LO 7 COUMLS Hr ere he es conte ao? easter ae tases eee stiseashene 72.32 12,367.06 
Wetaskiwin to Hayter: 

Wetaskiwin to Camrose 26.00 7,436.51 

CATAL OSC= Ome EL AVG Olw so. meee desde nccdhonsTs tucctt eaten etter iv ot MENA cease oe ee 146.34 17,877.09 
Edmonton to Lloydminster: 

CT O10, O MCs LI) ATI eaten er oe se ets otic a, nc Ree Stan T eco 40.20 6,314.18 

Chipmans tO EloviCminSter sean, 22.5 ores co.dt eee eee Ae. dacanc. pam Seen ees aera 139.60 24,210.66 
Edmonton to Jasper Park: 

EU CHEA OF LOL EO LUGS OLY aoe ee sagen aan: igs eee Sette cose chen aE a eae 126.68 25,067.12 

ESOS LOA ASD CEE atk: osaceripet ee Sete ee ee. cape ica hse ee, ees 72.85 10,426.60 
CETTE ONE OWS COs SITU 2 occ ee ORE hv SEE ERE ASOT he EN EE cea 139.81 28,009.49 
Smith to Peace River: 

SMithe Os oOprin SOUrml” pee e eee ieee tcee meee rs asec ee ee cst eb 180.00 23,112.43 

Springeburn topeeace:| Riv Cre eee x...cviie eens cache ees ee 24.00 2,990.49 
North of Red Deer to Park Gate: 

Red’ Deer to Rocky: Mountaimy HOUSE .iiecesec.c cucectsecsecesreua ee nitsewco ae 51.30 9,365.46 

Rockyaiviountaine HOuUSeatombark. Gatesre ences eet ee eee 58.00 3,951.02 
ING erato:. WALCEL OM... o..5 ose eet oe ick eA Goer henateetoee dV ee emo sbea ahs 32.28 5,070.19 
Kipp to High River: 

Kelp DMtOn CALM aa V.>. caeeeeeeeeemens tt ge eee cer meer kc, naca eet a ae maemo cea daehe 26.68 4,597.33 

Carman? avy mUO men OM EU VOL grea seretens seers ae eee cae Resco eioe la scas ts de caatgren eee nemaent feeeatns 63.44 11,593.97 
Glyde: Am Barvhea da. .cs eee anaes sage Ra eee co 31.30 3,994.58 
Black Diamond to Little Chicago 00.00... ceccccseensessscceseesecseceseeeseseenees 9.80 6,329.00 
Bentley ctO. Sylva (hiaic@: Siw oe wie ah atc et ne cdessslevecoocane we ccdenesaenaeteedtihnsases 11.10 1,363.04 
EOS ECORIGEV G1 aA UE GU bo ora Bes me ec os Ooo haw Sec nacdn cas cmaicsettes Seeded «Sao 2808 0,0. pwea sc cones 
Pan dstOme lO PW Ale LON acer eh eee oo sac ih Ghee Metine acsunnteesy roots Aeecammmaconmmetea nodes doses 24.81 Dinh Dk thids 
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Location. Miles. 
Lethbridge to, Cardston i ee ee A Ee ee Byers 
Lethbridge to Picture Butte-Iron Springs 22.0.0... eee 24.49 
Hanna to Viking: 
Hanna’ to :Battle River ey eee cncer creas fates eee chet 63.00 
Battles River tO. "VARIN ES: eee eat orcetecterck ae acct eee ere er ae eee eee 56.00 
Inverlake to Alsask: 
Inverlake toyS.H.eiCorner WG=2822.1. 4 Peay eet cen ee emt ys cHetern ane atn 57.40 
S.E. Corner? 16=28=21=42t0 PAISaSK a :.ic Alec. sn eo ae es ee 148.63 
Lacombe to Compeer: 
AGOmM bes TOCINGVIS® sce. ways eree mn cseden iers ocean a re tee eee Tne a eee 36.00 
Nevis ito. Coronation )...4-40 ee 73.88 
Coronation to Compeer 81.14 
Drumbeller*to Wayne. on cies cena eee ee 7.70 
Carbon jSouth and. gWeSt: tee ccc cscs eee eee eee 16.65 
Okotoks’ to Turner), Valley ieee cecs ie eet eee ese cette ors renee cee 15.44 
Corner North Vulcan to Cheadle .................00....cee ee ORE, 87a ee fee 43.60 
Midnapore: to; Torner- Valley simi vo.crc. acteer eect note a Beanies <smaoetaat 28.28 
Beiseker to Nevis: 
Beiseker £6: Tw Win 2 aerate ace os ar ae ese Tee tach 26.20 
Twinings to QING VIS hes escent eee es oles ee eet | eee 60.71 
Calgary.ito) Bowness. Parks ..0 bce: ass heuer eee encanta eee 4.72 
Edmonton to Saskatchewan Boundary: 
Edmonton y to - Walnwrieh type eset ee ee ee nee 133.03 
Wainwright, to. saskatchewans Boundary 22... eo eee 48.00 
Edmonton ‘to (ELK: Island ‘Park’ ¢ 2 eae 36.42 
South Cooking Lake Highway-Airport 02.0000... cccccecccceeetteettees 1.30 
Olds to Suntady eos eee nuh pea ee ace 24.24 
Lacombe, to Rim be yi os. 5 ts BOs see ee Ri shh see a eee ete Pa wee 30.17 
Wetaskiwin ‘to Pigeon  Liake 352 eclecccccene eae ieee eee ROP ee eee 28.22 
Duvernay’ to > Cold’t ake (2507038 5.cee te teases tA ke Ree ene eae 114.00 
Carvel to. Whitecourt, 4 25h cose cee a pe ee 96.00 
Jasper Highway to''Seba 'Beaeh 2 nen cee eee ee ee ele 
Jasper Highway to Edmonton Beach ..0...0.0.....cccccccccccc cette cece ceesteeeeeennneees 2.32 
Jasper Highway to Kapasiwin Beach ooo........cicccceecenetteetseeetneeeenees 2.48 
Alberta’ Beach. High Way 5c5 eri ee ID cae ae 6.45 
Jasper Highway to Country CUD oo... ccceete cee eneseceeeentadeeeeennes 2.30 
Jasper Highway to Macleod River oo... ceetesseceeesseeeceseeeeeneesaneeees 9.31 
Edmonton to. GiDD ONS pk acest tiescetnte: Belles eet tee ee een tee nes 22.98 
High Prairie to Sturgeon Lake. iio ayectre: cess teens ea esne bees ete seen seep or tear 48.00 
Grande Prairie to Pouce Coupe o....)..cccciicccticcccesectsccestces satu necndeensdcbcsesbenase 64.00 
Peace River to Grande Prairie: 
Peace! River’ to* DUNVESAN! Fea ee nN aes eee 76.00 
Dunvegan to) Grande Prairie nite ee ee 61.00 
Sturgeon Lake to Grande Prairie ..........000..ccccccccccccccecce cee eteeetetseeeettstessaeees 59.00 
Grimshaw. ‘to. Battle Riven oo o55 2s se secede ee oh sae eee 75.00 
Géneral (including. Salaries) 72s cee resco eo eee ence ee eee ee 
Add: Reconstruction Expenditures by Construction Branch from 
Maintenance Funds (Apprn. 706BH) (Mileage included above): 
Calgary Ttol Didsbury eee ee eet sonore eer een Re deta cne cones tr a ee 
Didsbury; EOr MULL et ey ieee ference erence ee erect eee 
Willett eto" iGiiOT Ori taser. he tdenstche tees ocee ae ore eRe at Rt, ccs och-ceeace a ae 
Cal gary {G0 GN ATCO eas ei eevesttee saan detec ee te eah eee tic a ec ae 
Nanton to Car way nei akeacucsc ct ateecee nee ce ee eee ECR ee ts eee a eee 
Grassy’ Dake to iCrowstINeste se fee te keer oe ete ee 
Wetaskiwin to. Camrosen cence tact aacaohterte een teeta ore 8) ene 
Chipman, tom Lloydminster ae eae eesti cel ec eat eee 
KHdMeonton “tO: LHadSOn ee eee eee ce cone fee 
Bdnaionton .tor Sid thier esis ca oe re ee ace ae cme reece nee eR ae rr Ace 
Red Deer to Rocky Mountain House ...................0... Bees se niie ee ae ee 
Pinchersto! ne Waterline ere te eee eet ea eee coccinea et 
Kipp. to Carman gay Qoiciiiiiieaaten tantessrceoshonanedeonentuny ianee conkacnaseue crt. Ie Ueaneiee 
Cly dé “to? Barres Goi inn. Peace tetnct cote ct eee ee ere Re 2: et eee 
Black Diamond, tom Little Chicagoan cicero ete cere 
Jasper) Highway-Country. Club erie. etter ore tes eee 
Road toOmhiver PAIL POL bee suc.cccenceetscreteecnct cere teeter meets aoe ac eho ee 
Total Expenditure (Appr. (0G) iene oe. eee 3,854.86 


Amount. 


10,716.19 
4,456.66 


7,291.02 
3,211,632 


14,689.67 
16,438.78 


10,305.29 
8,874.63 
5,643.91 
1,199.14 
1,308.39 
4,305.80 
6,775.72 
6,621.87 


3,458.18 
8,243.74 
939.33 


21,024.41 
2,437.34 
7,339.77 

83.50 
2,867.65 
4,280.32 
4,931.23 

12,129.79 

5,667.80 
202.70 
493.69 
617.32 

1,023.56 
381.26 
376.91 

2,429.17 

3,630.52 

11,055.98 


10,426.96 
8,068.13 
5,471.87 

12,914.11 
46,593.07 


2,319.75 
4,521.32 
883.51 
2,117.54 
1,793.01 
1,451.49 
18,897.46 
6,291.75 
3,135.42 
34,817.24 
1,106.54 
338.04 
1,677.92 
823.62 
375.33 
3,370.36 
2,936.05 


$792,821.81 


EXPENDITURE ON MAINTENANCE AND CONSTRUCTION OF DISTRICT 


HIGHWAYS AND LOCAL ROADS 
For the Year ended March 3l1st, 1940 


I.D. or M.D. No Income Capital 

TD: baer, ele ea ees eer A Ween. chro hae re $ 545394 $ 490.86 
LD. 99.80 791.18 
I.D. 80.32 49.50 
I.D. 23.52 110.85 
ib): 1,886.15 375.67 
TaD 383.85 893.14 
Vee 224.96 457.03 
I.D. 143.69 115.42 
is 530.96 361.56 
M.D. L947) en 
IDs 61.21 45.44 
I.D. 526.76 L417.71 





Total 


$ 1,036.80 
890.98 
129.82 
134.37 

2,261.82 
1,276.99 
681.99 
259.11 
892.52 
1,194.77 
106.65 
1,944.47 
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TDso Income Capital Total 
M.D. $ 668.63 $ 668.63 
M.D. 3,217.40 3,217.40 
LIB 227.76 $ 983.19 
M.D. 292.99 292.99 
WihlDis: | SYA ei a Se eed 2 2 ie Re eee, eer ete Sui 2anD 
RE): 262.90 613.02 875.92 
M.D. 169 Got teers 169.61 
ED. 743.23 814.21 1,557.44 
TD. 2,024.39 787.13 2,811.52 
Rp. 712.14 1,246.04 1,958.18 
M.D. A: 306;04 Gee a cee 4,306.14 
M.D. 1 GSS Leng =, stereos: 1,633.21 
Li Dy 317.51 437.54 755.05 
I.D. 1,177.36 3,660.74 4,838.10 
L.D. one 1,647.67 2,444.90 
L.D. 3,940.25 19.50 3,959.75 
1LIDE 2,810.21 2,217.40 5,027.61 
L.D. 633.56 2,247.48 2,881.04 
FONT) SIE ©) See I on) RENE coos eee ae (= Bel) ne. SPeastERS 568.45 568.45 
M.D. 1,240.57 600.00 1,840.57 
ED. 1B Y est) 7,562.82 
M.D. 1,907.98 1,907.98 
M.D. 189.40 189.40 
Tee). 498.08 2,956.81 3,454.89 
I.D. 11.46 17259 29.05 
Ep. 4,931.82 5,880.66 10,812.48 
ED: 2,243.91 2,390.80 4,634.71 
Beer): A Eye. ee et 5.75 
M.D. 182.4555 eee 182.45 
TE). 310.76 2,730.62 3,041.38 
I.D. 29.81 1,055.35 1,085.16 
M.D. ET Oa Bas a a 177.95 
M.D. DAD OL 2 Ceres 249.91 
ED. SOG n | eee 36.00 
M.D. APS UO Lae tyler eco 1,812.71 
M.D. 500008 abo ues cts 500.00 
1D 1,527.20 1,208.34 2,735.54 
ibe AG:69% © se 40.69 
I.D. S496 sab org eer ee 84.96 
Te. URSY Paar 44.09 1,616.41 
M.D. {O17 AL |) a Dates 1,917.44 
M.D. 1,587.30 2,106.90 3,694.20 
M.D. 1231093) ee eres 1,231.93 
I.D. 2,859.11 2,906.76 5,765.87 
1p): 1,332.41 611.93 1,944.34 
BD: 6,873.60 3,094.80 9,968.40 
ED. S200 i eee 3.20 
M.D. We G02 id Gece 1,156.20 
M.D. O40'T 2 Aas 940.72 
M.D. GAAS AS ST ee gees: 644.54 
M.D. SAANOS tee Wl eater accats 344.08 
ED. 2,583.31 821.12 3,404.43 
L.D. 113570 Oe eee 135.00 
M.D. e516 eee IES yA Led US) 
TTMAE VN 300 Ts reese re eect anon naneeetes or eceodecsveceen rts) Yi | 5 piasacenetn 3,500.00 3,500.00 
M.D TeSOSIST ee ae 1,309.97 
M.D PAL Ra 500.00 3,272.55 
M.D e573 64 ee se 1,573.64 
M.D PAG CIR | Fe yl mga eae 2,783.08 
M.D (Hesat seem © Ml bP cass 715.59 
M.D ST4305 0 pee. 874.30 
M.D PPPs ke Ore ansce 2,522.51 
M.D. GOOOGL 2 ess 600.91 
LD. 238.33 310.35 548.68 
EDD 0 OSYSR0 0 Seas cola c-Rrerseeeee rir eetsu ber Oooo aun D895 (OAD ie iene as ae 2,250.24 
TD) =. > SONS eels = lca eo cceeceeeece so toa So secrete AESGS 19 per peer. 1,363.19 
TUDE SOD ccsncstedecte nde ocwactac-coe cvs odasetnn-ceuesee=-<xecnersese¥s7* 1290000 2 ee 1,900.00 
HULME SSM OL lye cee ie cts cescen onsen staresmere ner sescerecscrerensess 177046 e © es: 1,770.46 
IID Be UBT alley entk bere eoremberreeret out soc 8 eres ena DATOS. A ae tees 2,418.93 
TDS, BUT HIRR e oe Serpe reeceeneerec ca oo nec Ce AG31S6U) eee 1,631.86 
M.D. BSA 2 ea 584.11 
M.D. 12000:00. ~ 7 ea. 1,000.00 
iia FUGOD, eee goes: 21.60 
ED: 12200-0009 | Pee ces 1,200.00 
M.D. Te5S24 ie BPR eee cc 1,582.47 
M.D TOZASe..-  o weremiess, 702.48 
M.D. S5S Tale se ee Pecks 1,537.41 
M.D. 2500500.) oF eee 2,500.00 
M.D. 120000627). >) ete: 1,000.00 
M.D. 1,000.00 1,000.00 
©D. 449.63 749.95 
M.D. 1,144.83 1,144.83 
MD. 67.35 3,677.94 
MD. 1,567.77 1,567.77 
M.D. 2,025.78 2,025.78 
STE EE ah ae OR ites oth soe a aN 1,920.00 
M.D. 1,005.11 1,005.11 
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is) 


-D. or M.D. No. Income Capital 


1,384.51 





sLO2. 00) sienna eeeeee 
15426502. Saee eetees eae 
2,338.44 1,073.54 
2,071.90 1,314.68 
707.02 291.29 
88.35. . kai eens 
232.0520 0) Senne ee 
2529 0.90 Teena ne eee 
V2 0723 0. Sey eae ee soos 
G04:05: Nee) cdnaeee 
391-22 Were aueeets 
3500000 Siete neers 
SS O2-1. oa ame neee 
4,356.48 1,422.32 
38.50 89.49 
PASI pag i 6 eee 2h en 
2,092.80 


ot es 


PP oppoyoySbbubbuEE ley 





SSSSS5SSS55) 55555555 


BSOOSSbEY 


1,347.67 446.79 
5302.62; am nh mecee eee 

984.60: Bite eecsh otto 
2502-43 aoe ee oe 
2500.60) Payumen ni aiatence: 
OO 2/0 aa ameeeeeaees 

985.20 
1,587.53 
2,665.78 
1,270.33 
1,734.53 
1,124.20 

151.10 

102.70 
1,764.57 
2,450.71 ‘ 
LOI 2S.. a eepeypactccee 

DG4:23: 5 he yh ees ener 
PASI GH IRS bee yt eicte edacc 
1990-040 Sata 
3085-06, --aunaneeavenes 
Peas abey | 8 seepncsigose 
1699.15, CRA a uateoeiere 
Parole TT certerts de 
1,612.29 816.31 
2,954.70 364.61 
2,175.34 1,144.56 
2,313.49 5976.32 
1,810.19 615.22 
1,007.83 2,223.48 
3,353.13 96.52 

167.30 59.20 
1,612.13 1,516.01 
200; 05,0) ete 


Bes ee ee 
sleleloletelols kentutsaeeaes 


adler le gel oer) 


boubbubbD: 





pooouo 


Boor, 


Siete ee el oa ete beheld 
UDO: 


2,030.35 1,374.89 
868.06 397.19 
39.42 169.99 


AI 
DUOUOUOUUU 


HiaHHnt 
S) 


Doo: 
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I.D. 

fD: 

LD: 
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I.D. 

I.D. 

EB. 
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I.D. 

EX 

ED. 

I.D. 

ED. 

ED: 

ED: 

L.D. 

LD. 

TD. 

D.-: 

IED 

TELLS wpa IBS arcccasscceiereacncade case RRA te ete 
IYI GPG ie cee Ren cca anatase d seats a eee MERE ee ee 
LD. OA RNa iee weaee Baneete n Seet hes See acre aca 
ED: CUE RR Soe aie Sin ae ER SEE eee I 
LD. SY eS are eRe ec ee 
IED). TAG SS 2c Ans RNS ck ie eae too a 
HTD © all CATS RES te de area eR Se 
IAD ALTO ai Se AS Rn eae ts Di AYP Seed ce RRR 
HED FOE ah ete RR ee tetera Secs cag nar cOa hen paers oa airs eohsnga eres 
Niel D)s CRZIRIS Tac saci ere coe BEE Ore SR eo ERE RE EPR en A 
I.D. ACPA SSR Pee aee Socks ot RRP ER ee A Oe 
UD CLIVE no Sick Sab OE eh aR iN OC ae eae One See 
Dy TAS Ly Sabet acta Be sats on aS arpa ashen. Gok = aR RR SPE 
I.D. (ALES RS a Baie een Rae EL EC 
TDs = MALI asl ae Bt er eta 
LSID. GRA Sess cre deren nore ee Ve retin ieee 
TET RIOTS Se Seed ea ae eee mea 
TID’. . SRW ecrererce cee Beccen, chars eaien 2 ce ca eereeee A a 
LD. ro 8 elec er epichich ainccsisco MASCA nt 8 ck ace RE rc 
LD: Se er eee eye eee RN er er ne 
DVRS 20; Woden caren mend ee cat eee 
ES Iemma 
LD. (aya) » cb GRebe ae iecnea eecricbc ns MOSER ce acec Pa ee aRaee Ee EENe 
LID... SPATS nate aseecre er ts csr crac ola PRE 
AID C01 i nd aaa Sans Acta graces ncn a eae Ee Cer a a 
I.D. Cot A caegrececpre acter cor =es SoA eoeA cease acer BRR CHS ca Ee 
I.D. roe Te eae Seer ym Reco cen SS naceH aetna cE MRE EE eae RRED 
UI Dly ARSE SRR fees sett ec tact share tac Re A 
WY LD). ROSS RAs Geet perma eRe oer 28 octyl ho eR a Oe 
IW 1D is. — Se bile enteaese ce aero er, cc ean cee nee OP eee 
ED: 

LD. 

L.D. 

I.D. 
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I.D. 

ED. 

LD. 
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LD. 

L.D. 
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TD: 

LD. 

EID) 

1B 1D 

LD. 

L.D. 

I.D. 

LD. 

Ta: 

Appropriation to Indian Reserves .................... 


Sub-total 








Income 


S 22.34 
1,751.08 
1,518.24 
2,195.52 

418.32 
583.15 
50.00 
6.50 
822.98 
360.49 
2,640.75 
222.38 


157.70 
1,367.51 


116.40 


7,996.32 
$312,392.61 


Capital 
yal) 
783.05 
850.24 
2,130.70 


1,106.09 
742.63 


7.66 
3,632.49 


$144,204.04 





11,628.81 
$456,596.65 
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Special Appropriations: Income Capital Total 
Towns ot. Beverly ~..205.. 1c ee eae en eee $ 980.98 $ 980.98 
Wainwright-Saskatchewan Boundary ........0 02000 sesessecanes 7,758.93 7,758.93 
Grande-Pratrie-Pouce: Coupes...) Le ee ee 1,688.40 1,688.40 
Dunveran-Grande, Prairiessems 6. Le 15,445.21 15,445.21 
Lethbridge-Cardston \i.:.. secre | || eee 2,033.92 2,033.92 
Reamonton=-Gibbonsisss..aeeeeme eee tee Net ee 13,141.00 13,141.00 
PeéacesRiver-St..O0N, cc. eee cee 5 eee eee 1,966.32 1,966.32 
Rifle Range Road-Winterburn-2.52 Miles 

POUth eee ee eee 1,616.99 1,616.99 
Ponokas InstitutemRoad cae eee 2,909.61 2,909.61 
General (including )Salaries))3)...............- $ 21,089.08 12,153.65 33,242.73 

EOtal 22. eree ee oe eee $333,481.69 $203,899.05 $537,380.74 
SUMMARY 
Income Account: 
Appropriation 707B (including S.W. 20/39-40) occ. $333,481.69 
Capital Account: 
Appropriation 771B (including S.W. 20/39-40) .........0.... 203,899.05 
—_——_——— $537,380.74 


EXPENDITURE ON OPERATION, MAINTENANCE AND REPLACEMENT OF FERRIES 
For the Year ended March 31, 1940 
Operation Replacements 














and and 
Location River Maintenance Installation Total 
Desjarlais tn,1: aewheee hone eee North Saskatchewan. $ 2,779.83 $ 250.67 $ 3,030.50 
Holmes Crossing... Athabascalere... eee T3900 18) eee 1,900.18 
ID OF OURVIIN tissctirmeee eget st ieee ee nee Red) Deere 1,335.43 291.64 1,627.07 
Pala Tipe ie emer deca ae’ oe manent North Saskatchewan 3,384.20 187,12 Sotieoe 
Garrington ges .. societies ene Re CCP Oey. eee 2,095 49 ee mee eee 2,095.49 
North of Lioydminster ..................... North Saskatchewan 521.855 eee 521.85 
(50% Cost of Operation and 
Maintenance) 
Athabasca: ..tan ee ee = ean Athabasca ay ake 2,438.47 26.15 2,464.62 
CLUSMOLOSSING are era eee ee eee Pembina eee 92090 = Weert 921.90 
Shancdrovigy sissies er ae ee North Saskatchewan. 2,012.46 903.83 2,916.29 
His G0) a aN Rae ae 6 As RWS RUE ei oe Splengawtnuen 1: 15137290) Baer ee 1,137.90 
ETUC LON Girvan coccinea ere een eee Red Deet. cee ee 1,047.43 175.03 1,222.46 
Rocky Mountain House .................. North roaitce ee 2;043:69 9 eee 2,043.69 
Tide mote. Anne sr eee eens 859.88 100.00 959.88 
Tea AeA t irre Beda. oe a Sere ee 1,557.90 434.13 1,992.03 
LGOPEN a eigenen ee ee L428 (2 een cee 1,428.72 
DAN LUGOp assy cee A. 1,106.93 246.28 Hpoporci: 
South of Holborn 804.09 ss Men tee 804.09 
DUN Ban te hetente won bbe e ae 2,799.25 111.28 2,910.53 
Bowaglslandectec eee ee el eee 1,149.95 452.84 1,602.79 
North of Myrnam 15636.45,. 0g eee 1,636.45 
Genesee” conifer 80126 fies. 801.26 
Steveville: Sy..2..c lee eee eee 2;266.15\9 ae 2,266.75 
Goodwin Crossing pee eee ee SINK YJ. ee eee 2,151.73 7 ee ees Z kolo 
Bredin Crossings es eee ae OW: Gada tecte eee 921.20 105.60 1,026.80 
West of Munson ........ pile Sao ore Red Deer ...........cc00. 1,960.95 519.51 2,480.46 
BerryimMoOore ce eee aie ae ee North Saskatchewan 15363;60 3 eee ees 1,363.60 
FANTIC CAE fra Ae ae nee We Aaa ee miee Red) (Deer ti. en 1072:637 2 ee ee 1,072.63 
isin dbEPEN Penn ok aa eee ee weed North Saskatchewan SO9:35i 2) geese 869.35 
Allendale (Crossing 4... ne Macleod) 2228s 772.08 1,639.60 2,411.68 
Wincag Crossing naa eee North Saskatchewan 1,061.20 1,008.63 2,069.83 
McLeod Valley m5 Gs ae ree Macleod. =) a 13686.56\ae ee ee 1,686.36 
North of Jenner Red ne Ba eh eae 1,316.20 1,779.00 3,095.20 
Gregory (Crossingpi.a.0 2. oe ee ed A DeCCr a nee 1023.14 ee ee 1,023.14 
ke OMe recon ee North Sasicntoh ewes 2,081.66 612.33 2,693.99 
West of Morrin ........... Deéer*se8e eee 1,837.36 80.12 1,917.48 
STC ee ooo hot) cares pe tee Wee cue erste Athabasca eevee 1,825.50 512.83 2,338.33 
South of Grande Prairie .................. Wiapiltay a9. eet oe 1,051.98 326.12 1,378.10 
Kilondy ke Crossing gests. ee Athabasca) | iaacnsckeen 998.89 22.85 1,021.74 
At USIN sei ie tw etree ss cee ne Aen a met Pembina cee 80192) Fe Ronee 801.92 
SOULbpoL, Wempleyur etn se coe Wid DiTaiM tach ec eres 925.18 331.53 1,256.71 
HastuCoulee= iinth Oh ec A Ae Red »Deer> vyiaccctratenens 1,865.35 43.53 1,908.88 
Westof Faw Cett-Fetc decisis Pembina S sis... 1355-88: see ee 1,355.88 
SoOutheor Crowtoote. ee BOWithe tee ck eee 1,051.01 100.50 eto 51 
South wot Naw Cettmes ee. > iRembina svt sees eee SS4:S1 ae eee 884.81 
Wiaskatenati! 25) neo sce North Saskatchewan.. 1,490.62 1,152.03 2,642.65 
BlUGBRIG Ge 3: ewes ees ea eee Athabasca Gerth one 1,008.81 2,425.88 3,434.69 
Mahaska’. Stax :cgctiiee 955 eet) ee ee Macleod inne ee 902.79 1,233.14 2,135.93 
North of: Atleeaesr.c tn sea eee Red: Deer sho. Nei. Hl Ob se Oe mee ee 1,872.26 
SW ATION 5 ies ee Oe ae ee SSINOK View cocess eee oie 1,435.12 2,672.99 4,108.11 
Horbesvillert 2: eee re eee hc eve ae North Saskatchewan 1,141.19 477.22 1,618.41 
Southwot Him presses. se eee South Saskatchewan 1,857.86 190.26 2,048.12 
ROSE VEAL. \.fi5. Rae Se os eae Macleod sataruccontet 884.7 3 eae 884.73 
Wiearspile: 28) jc ie iccomancn ive. oes ee Saskatchewan 1,191.14 723.99 1,915.13 
HOVbm@Vierm illo. eee, . oe CAC Clams o-8 0 eee 1, 305544 ene ee oe 1,305.44 
Heinsbureas) is Baten resins. shied eee North Saskatchewan 1,530.87 638.92 2,169.79 
ROSAGd ale iyic. cs. rek ore ee eae a ned Deer. A.c0 ae 2,362.53 1,953.05 4,315.58 
Beauyallon : yore eee... ana en North Saskatchewan 745.31 1,452.24 2,197.55 
Bow. Slope... ck pee eee BOW Mie Le ee 1,147.12 1s eee renee 1,147.12 
Ferries=-General i ntscnntectd iis oe ao ee ee 4,685.44 (eae er 4,685.44 


site, Sel aht aa ote ees $ 88,469.22 $ 23,180.84 $111,650.06 
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BRIDGE CONSTRUCTION AND MAINTENANCE 
April 1, 1939—March 31, 1940 


(N. W. MacpHerson, Commissioner of Highways and Bridges) 





During the year 11 crews were employed on bridge work, one 
of these being used on painting steel bridges. 


Some ferry construction and maintenance was undertaken, and 
several bridges were built in connection with new Main Highway 
construction. 


Under assistance from the Dominion Government, 3,167 lineal 
feet of protection wall was built along the Oldman River at Leth- 
bridge. 

All steel spans were fabricated within the Province, the follow- 
ing being a list of the same: 
















CONSTRUCTION: 

Size Stream Location 

ih = LOW PROOE SPAIN. cce teste ccesesccesceeeces= Pipestow eye ree Kwe.s eacsie acca oeais sce anand nogenagnnave vets E. 12-47-24-4 

t= TT OOMEOQOURSD AM ie woes c. cci cscs manne Kerrecinili se reele ce eacc tie Masry sammie wena: N.W. 35-29-25-4 

1 = 100, f00t eS Dalaran ees WaPo hCerbaven [gh ayere tlk. bacaecenoaeeeec ca ena eb ios eee eros E. 11-41-4-5 

=. SOMEOOL, SPaNGeamersecias eae Paddles Riviere sees Sas pcre ease eee 5 5-5 

HT OO eFOOLESDAN geiteae.. «castes eit eeces.. EO DStIC Ke RIV Teen te eteen cea cnet oa ree S.E. 1-54-11-5 

Poplarae Creeks msec seca eu eee ces ehaavaasse me Naw 4-5 

Stureconme River genset ee eee S.E. 10-55-24-4 

Jumpingpound Creek .... ee é 4-5 

MET REV Glin sneertns cee § 6-4 

Besverlod Se. Rivers jcc ties iieccies tes aonetn et acs 1-6 

Beaverlode RAV eC cect eee ee eae et ccceeeee es 0-6 

Paddler eee eae aero tetas me 2-5 

Littles Bow aiRiverwe chaser ete ores: N.W. 17-16-26-4 

THES BOW ULV CU cecaceet ehicto cnc eaaers crac ann aces eats 26/27-14-25-4 

DOSDOUNIC Cre Ghkg eer eee eo. racte ee Ss costtescaasaaise: N. 34-30-3-5 

DOS POUMC CLOCK rec tee ede isoehen om eee sreaavaar oooh S. 4-33-3-5 

wun pinepound (Creek. seve eesecers eee eae S.E. 13-25-5-5 

Bsn CVE Kae eon te asic tots arcane aac becoeree ener orcs 3-1-5 

Medicine River .... 9-3-5 

Sturgeon River 22-4 

Sturgeon River 23-4 

Sturgeon River 27-4 

Sturgeon River 26-4 

Sturgeon River -L. 25-4 

North Fork? Creekseses ee ten aae ees eer coe W. 35-5-1-4 

Willow Creek ...........:..... Bf oe Eecstceran ee S.E. 32-13-28-4 

WaT OW. 5 CLOCK eter seth cu accstne te te ednteearoncesetsationt S.E. 5-14-29-4 

Threehills Creek <....:c..c:5.00 TREE ND. eA 2 N.E. 15-30-23-4 

Threehilis™ Creek: eo, accor seancreseeeee se tinea: N.E. 22-31-24-4 

Threehills Creek : 2-24-4 

Kneehills Creek 9-24-4 

Lonepine Creek 0-26-4 

TANGO S LOOT SPAN cose. .cok lassen Lonepine Creek 0-26-4 

2-125 foot, 1-100 foot spans ...... St. Mary’s River 2-25-4 

J=t25y FOO SPAN: 280e.-.<--2:5.eeees. Beaver River _........ 3-12-4 

1=ES0 Loote Span yes sew nea Blindman River .... 41-1-5 

Patt LOOM SPAl:-sx teen: een Battle Rivera eee 45-3-4 

L=hOOL FOOT SPAN, eect chs. ces Battles Riven hoe ne ces 44-8-4 

2-135 foot, 1-60 foot spans....... Pembina River 60-1-5 

1" 60e foot. span... te ee PA ACLS wR AV CL ee eieccascieee tasers o Weauie tapas meetomnae rove: 57-7-5 

SUMMARY OF WORK ON BRIDGES, 1939-40: 

Steel Bridpes as, SHOW: -aDOVG ia sre neea eats reeves caus ccice denne ser chr canes eb sp oareaesenae nonce 40 
THmbers bridves: Constructed mera. ete aa shee ee. eee Se eee ees eore scones 250 
FAB Vee bers. Witte pe vbel sys Oa ce. pee on ho ctncttethl coco: adeeb arcu caoece chee moet Bn CUnI ccc oaaaaeer Reo naceCe cone woboaar eues 236 
Wojgal ieymrokeyscy tekafeWhn \ ith A a) mye eek lena chasse tceso one) <ceeBeG soe co bar cn godaae sang occa 526 


*46 of the maintained bridges were painted. 
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MAIN HIGHWAYS BRANCH 
(N. W. MacpHerson, Commissioner of Highways and Bridges) 


An extensive programme of construction was carried out by this 
Branch during the season of 1939, 819.53 miles of highway con- 
struction of all types being undertaken. Included in this was 99.81 
miles of bituminous surface treatment, 2.99 miles of asphaltic plant 
mix, and 223.95 miles of seal coating existing bituminous road sur- 
faces. Further progress was made in eliminating railway grade 
level crossings for main highway traffic under agreement with the 
Board of Transport Commissioners for Canada. One crossing was 
eliminated on the Crowsnest Highway near Macleod by relocation 
of the highway and one crossing on the Jasper Highway near Gain- 
ford by the installation of a subway. In addition, two grade level 
crossings were protected by advance warning signal devices. 
Following is a statement of the work performed during the year 
ending March 31, 1940: 





GRADING 
MAIN HIGHWAYS 

Location Miles Type Work Done by 
Medicine Hat-Sask.- Boundary —.......¢.:5-.cs eee 31.90 S.E.G. Day Labour 
Monarch=Weth bridge .--- mint a eee ee 7.08 G.R. Day Labour 
Macleod=Monarch oe iris cota cee ee eee oe eee ee 16.05 S.E.G. Day Labour 
Macleod-Cardston Connection ...........ccccccccceseeeceeeeeseeees iS: S.E.G. Day Labour 
Alhambra—Rocky Mountain House ................ 0:00... 10.45 G.R. Day Labour 
Revisionseast of Wainwright =.- 0) eee 1.86 S.E.G. Day Labour 
Badmonton=Duttield yh rstsa: atesce eee cach eee eet 14.83 S.E.G. Day Labour 
Revision, atwGaintord 7 ec desec scenes ote ee eee 1.98 S.E.G. Day Labour 
Between Canyon Creek and Kinuso ................0........ 1.00 S.E.G. Day Labour 
Near S BLOWN ALG Ie ei ech cate tie etn aeteoc ce eeeety si ane 1.28 S.E.G. Day Labour 
Lipmiless SOUthMOLENOYCEOUGs eee hn ne eae ee PA fas) S.E.G. Day Labour 
West of Debolt near Smoky River ..............0......0000 1325 S.E.G. Day Labour 
Wetaskiwin to Gwynne Hill and Connection............ 6.64 S.E.G. Day Labour 
Revisions between Mannville and Vermilion............ 1.79 S.E.G. Day Labour 
Edmonton=St- Alberti... ee ee ee 2.70 G.R. Day Labour 

Bh Od 2 tae a ea Bo a add 102.99 miles 


S.E.G., Standard Earth Grade, 82.76 miles; G.R., Grade Re-condition, 20.23 miles. 
SECONDARY HIGHWAYS 











Location Miles Type Work Done by 
Between Olds and Dogpound Creek .................ccccceeeee 1.60 S.E.G. Day Labour 
QnOW AY mlOg GUT eres tee ee ee eee 6.31 S.E.G. Day Labour 
Black Diamond South to N.E. 17-18-2-5.................... 11.09 S.E.G. Day Labour 
Namaom toy North ote bone AGCCord seein eee Les S.E.G Day Labour 
"EO SIVA Tee i ere ny See Me ee eee 30.13 miles 
S.E.G., Standard Earth Grade, 30.13 miles. 
MISCELLANEOUS 
Location Miles Type Work Done by 
Verniili ons OUth ayers cc eeceecaeten eee ee ee 0.64 S.E.G. Day Labour 
Between Cadomin and Coalspur. .......4..0....1ccccec ent 8.65 E.G. Day Labour 
Ashmontito: Spedden ja nston nce ee ee cow S.E.G. Day Labour 
Edmonton-North Sask. River (Seaplane base)............ 2.08 E.G. Day Labour 
TownpothlMacleod Wes ace ee 0.36 S.E.G. Day Labour 
pO Aes eerste tasheveian iiss Sen eae 19.24 miles 
E.G.. Earth Grade, 10.73 miles; S.E.G., Standard Earth Grade, 8.51 miles. 
. GRAVELLING 
FIRST COURSE GRAVEL—MAIN HIGHWAYS 
Location Miles Work Done by 
Grande? Prairie to, Clairmont \.....250:-5. ee 8.00 Day Labour 
Alhambra to Rocky Mountain House .............. 14.39 White Court Lumber Co., Ltd. 
Namao to Gibbons and Connection ................ 17.20 Day Labour ° 
DOULA Ta ae Reiiceness sis... ao eee ee 39.59 miles 


Day Labour, 25.20 miles; Contract, 14.39 miles. 
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FIRST COURSE GRAVEL—SECONDARY HIGHWAYS 


Location Miles Work Done by 
Olds¥totDaos pounds Creeks. ......cess cee wees 10.69 Fitzgerald Construction Co., Ltd. 
Onowaygstoe GUNNS. «ee. Se... PE Bs se cieodes 6.31 Fitzgerald Construction Co., Ltd. 
Black Diamond South to N.E. 17-18-2-5....... 11.09 Fitzgerald Construction Co., Ltd. 
Namao to North of Bon Accord. ......:...2:........: 14.91 Day Labour 
TO TEA pete a enya. Se et ree, oe 43.00 miles 


Day Labour, 14.91 miles; Contract, 28.09 miles. 


FIRST COURSE GRAVEL—MISCELLANEOUS } 
Edmonton-North Sask. River (Seaplane base) 2.08 miles Work done by Day Labour 


REPLACEMENT GRAVEL—MAIN HIGHWAYS 





Location Miles Work Done by 
Medicine Hat to Sask. Boundary .............. corre 31.90 Oliver Machinery Co. 
Coalhurst to slethDrid Sei. Sk eie eee 4.63 Lethbridge Sand, Gravel & Con- 

struction Co., Ltd. 
IMonarchstOn@Oalntrs tira esate. cicescesee-s=ceemeeean se seae 8.26 Poole Construction Co., Ltd. 
NAacteadetOulVlOMareh: gax, cee hekecne.. Sines Me eenettess 16.05 Poole Construction Co., Ltd. 
Macleod-Cardston Connection ........6....:0fce 1.93. Poole Construction Co., Ltd. 
SED aetOweritwiSble > «.c.sctetics: intecns<.cdetszgscensnvcsesenis 9.44 Western Can. Construction, Ltd. 
VATS DUG Se LOM co LY ay es cake eaten sentra ons ae Baca ae 4.55 Western Can. Construction, Ltd. 
INTE OND EO) EOL TOY ese ocee ee teeta tenth. ce ss arae ange eeceere 20.49 Western Can. Construction, Ltd. 
Wetaskiwin to Gwynne Hill and Connection 6.64 Western Can. Construction, Ltd. 
SECIVOMEOMMLO mo Ca ALO OT Grier ak, screens fee teessees ee 2.70 H.G. Macdonald & Co. 
Casavantatoy Clyde COLPner jesse deat creer 10.51 H. G. Macdonald & Co. 
Revisions between Mannville and Vermilion 1.79 Day Labour 
Edmonton: to Naimao oon... .cecc.cccsceeseseecersseesese ote 2.16 Day Labour 
Ui B94 O72 re ee oe Rc ee 121.05 miles 


Day Labour, 3.95 miles; Contract, 117.10 miles. 
*Stabilized with Calcium Chloride. 


REPLACEMENT GRAVEL—SECONDARY HIGHWAYS 





Location Miles Work Done by; 
Te YSPey ere eng BSD air FNC ~ sce cco cence ee cc eenohe co UNeoae eee coer poceeee 5.45 Western Can. Construction, Ltd. 
Gly den Commences tyes. te ese teen dra 0.87 H.G. Macdonald & Co. 
Edmonton Country Club Road. «....2..0::...c.0..--- 2.30 H. G. Macdonald & Co. 
AG UNG ee Oe ee Sennen ee Ree ee 8.62 miles 
REPLACEMENT GRAVEL—MISCELLANEOUS 
Location Miles Work Done by 
Winterburn Rifle Range Road ................008 2.52 H.G. Macdonald & Co. 
PROWTIGOL WaCleOc ee trcen.. creo eareserer ete ces amas 0.37 Poole Construction Co., Ltd. 
i @ Wd Wy 2 gs Sep 2 Ee a eee ee 2.89 miles 
BASE COURSE GRAVEL—MAIN HIGHWAYS 
Location Miles Work Done by 
Grosstield +tos DidsbUr yar er reer ener 17.94 Day Labour 
Didsbury to North of Bowden ..............0.:6: 22.71 W. J. McCoy & Son. 
North of Bowden to Red Deer ..............0.... 21.81 Fitzgerald Construction Co., Ltd. 
Between Edmonton and Spruce Grove ........... 9.54 Poole Construction Co., Ltd. 
EGO TOT OW CSU mittee etter eee east oe ects unremtesabecenscuce 1.34 H. G. Macdonald & Co. 
Marvel to LD ULELCLG oe ree aes Mek cesses 4.85 Fitzgerald Construction Co., Ltd. 
*Between Edmonton and Winterburn ........... 1.36 Day Labour 
*Between Spruce Grove and Carvel ................ 9.93 Day Labour 
Maple beats tom Coleman 2 caste cerca caeeeret 7.35 Day Labour 
Between Pincher and Waterton Park ............ 19.88 Day Labour 
PI OCEGAT ios ook teers ete eee ore ee 116.71 miles 


Day Labour, 56.46 miles; Contract, 60.25 miles. 
*Gravel Crushed by Contract, spread by Day Labour. 


BASE COURSE GRAVEL—MISCELLANEOUS 


Location Miles Work Done by 
Ponolca eENStitutes OAC G....cesserse sc ee-cesorereeese teens 0.95 Western Can. Construction, Ltd. 
TOWINOL PE LadTTOL Cie stint season ter ec cas sree ee 1.00 Day Labour 
Hi @ Uy yest We sae eee oe PPO eter 1.95 miles 
SUMMARY OF GRAVELLING 
Type Day Labour Contract Total 

Hirst: COUrSe: GLAVELLENE: Gyre irerecertonessereaee-ceseerraress 42.19 42.48 84.67 miles 
Replacement Gravelling 20.0.0... ee 3.95 128.61 132.56 miles 
Base Course Gravelling rice tcccceeeerssecees 57.46 61.20 118.66 miles 








MO V2 GAS ee conic cnesecreeeraor espaoccOococe 103.60 232.29 335.89 miles 








18 DEPARTMENT OF PUBLIC WORKS 


BITUMINOUS SURFACING 
MAIN HIGHWAYS 








Location Miles Type Work Done by 
Medicine Hat -towRedclitf een. ee es 2.99 Plant Mix City of Medicine Hat 
Crossfield to. Red, Deer tee: eee ae 62.46 Surface Treatment Day Labour 
Monarch? to Guethbrid gem. eee eee 12.20 Surface Treatment Day Labour 
Maple, Leaf to Coleman. ........ ee ree 7.35 Surface Treatment Day Labour 
Edmonton to near Stony Plain ....................00 15.88 Surface Treatment Day Labour 
TOT A Dive tecta ceches Reenter ons eae 97.89 miles 
Calgary;’to: Crosstieldtet %..... ere eee 25.12 Seal Coat Day Labour 
Ponoka tov Edmontonwee. eee eee 57.33 Seal Coat Day Labour 
Okotoks: to. Macleod\ #2 eee 77.20 Seal Coat Day Labour 
Macleod toy PInGh erage acco a ee 29.01 Seal Coat Day Labour 
Pincherstouwatertons Parke.ce seer ene 31.42 Seal Coat Day Labour 
TO VALI are meena eee erates 220.08 miles 
Wetaskiwingto Millett. ta. ee ee 2.46 Retreatment Day Labour 
Near Spruce) Groveler veces 0.34 Retreatment Day Labour 
Between Twin Butte and Waterton Park........ 1.73 Retreatment Day Labour 
TOTAL) sae en a eee eee 4.53 miles 
MISCELLANEOUS 
Ponoka institutes; Roads eee eee 0.92 Surface Treatment Day Labour 
TOW? OL” Blairmore ss cw ete eee eee 1.00 Surface Treatment Day Labour 
LOTTA Laced oe eatrcomotick eee eee ee ee 1.92 miles 
WVillagpetobeMillety’.: 2c 0 ee erence tet ees eee 0.50 Seal Coat Day Labour 
Lown of Pinehere Creek... 2.2. ee ee 0.86 Seal Coat Day Labour 
Town lot, Okotoks ts. eee ne eee ee 0.60 Seal Coat Day Labour: 
Town) Of JNanton greece cscs ee 0.38 Seal Coat Day Labour 
Town, of | Claresholim ia :.8.0 ee eens 0.80 Seal Coat Day Labour 
TOW POL MMAaClEOG cir tein Sesekces coer nome 0.37 Seal Coat Day Labour 
City eOle MANION COIN acto ites ae eect ere eee 0.36 Seal Coat Day Labour 
MO Wed Dornan tne inadapcocteraice peemacnh eee esacaecc 3.87 miles 
Asphalt Guise, ciate teacecnpclens setee etd aut the ase tseO oeRe  e es ae 1,637,012 gallons 
ALrea CtPEAbe iia.) vs. cccesieaSudeeceends eRe ee ae Dee A a LD, oy LO 4,281,567 sq. yds. 
TOTAL GRAVEL QUANTITIES TAKEN OUT UNDER ALL SURFACING PROJECTS 
By Day Labour’ By Contract Totals 
Crushed’ Gravel’ to; Railway (Cars. 7.3e tec: 7) a eee 42,149.0 42,149.0 
Crushed Gravel to Trucks or Stockpile.......... 36,495.5 282,365.6 318,861.1 
pereened Gravels tO LIUCkSua.. wie ne sae eeee 8, 85005% | ae wie 8,850.0 
Pit RunGLavely tos LLucKS o).....eerentn ee eet tree: 21,459.0 ae eo tey 21,459.0 
TOTALS CUBICSYARDS 25.42... 66,804.5 324,514.6 391,319.1 
CABLE GUARD ERECTION 
Location Work Done by Posts Installed Cable Guard 
Crosstield to) Red 2D ee ries .. at ccsctte sac: Semierooe cats: Day Labour 1,773 32,245 L.F. 
Menaik *toAMillet oe nce lee ore Eee ane Day Labour 324 5,285 L.F. 
Edmonton stOmsctOn var Lalninen. anemic ncnemiee ts scen ee Day Labour 622 sO0 OI Link 
Macleodiito’ Wethbridgsed ea saittc amet ernie: Day Labour 868 ANS Pas Gees 
Rocky Mountain House Overhead .................. Day Labour 169 2,000 L.F. 


DOT AES rc, Bact Peostldoss al epee st oays sa sante ocemiunnobaeseae ath sss odat 3,756 60,810 L.F. 
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DEPARTMENT OF PUBLIC WORKS 


SURVEYS BRANCH 
Report for the Fiscal Year ending March 31, 1940 
(A. P. C. Betyea, Director of Surveys) 





The work of the Surveys Branch for the fiscal year ending 


March 31st, 1940, amounts to approximately that of last year. 


There were four field parties surveying highways from the first 


week of May until the month of November. 


cipal Districts was slightly reduced, and there was also a small 
reduction in the number of surveys carried over to the present 


The number of road plans submitted for examination by Muni- 


year. 


The following is a summary of the work of this Branch during 


the past year: 








Surveys required and brought forward from 1938 (after revising schedule) ...... 413 
Surveys asked for during 1939 187 
Surveys made during 1939 ............... 178 
Surveys carried over to 1940 422 
Plans submitted and examined on behalf of Municipal Districts 91 
Titles issued to roadways surveyed by Municipal Districts ............... 103 
Plans prepared and filed in Land Titles Office 2.0... ee tee eee tenes 203 
Certificates of Title received fOr LOAAD WAYS ..c....:.51..cceeeccie ce ccenceccererecsrcnseecensseceseeseseenees 193 
Certificates of Title received for lands given for public purposes under 
Departmental Regulations as to SUDGIVISIONS oo... eee eee eee tees 14 
Certificates of! Title to pulblic Uline Fgh cpeece te estan soe eel ree ee ee sere ee 2m 
Transfers issued covering lands no longer required «0.0.00... eens 190 
Number of plans of SubGivisionS APPLOVE™ oo... cette ete tte ee ete e teense teentens 55 
Plans submitted by the Department of Water ReSOurces «0.0.0.0... ete 34 
Plans of Power and Transmission Limes ye iii cesnsccseteeeeceess-ssavntonswepeneeoeneesvnnatsendesoair dense 16 
Vouchers issuedy fOr COMpPeMSatlOn Gas crecececcecse: crores teeter oe oeplacenes cen cap ene hys eer ee eec eee 510 
Leases: of road allow anCesrim LOCC ireccyccccccert see cece eee ees eee cnet ee eee eect 219 


Leases of road allowances “appleds Lori eetacrseteeciiecs ote eee ai cn ine eens are teeee eee oheeetos on 
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BUILDINGS BRANCH 
(W. D. Stacey, Superintendent of Buildings) 


The work of this Branch was carried out along similar lines to 
previous years. Considerable alterations, capital and maintenance 
work were carried out as follows: 


University Hospital, Edmonton South. 


An addition to the obstetrical unit was constructed of inter- 
locking clay tile for exterior walls, with frame partitions and floor 
joists. The size is 74’<42’, and the general design of exterior 
harmonizes with the existing unit. Accommodation for the nursery, 
labor rooms, private case room and public case service room, 
doctors’ room and students cloak room is provided. Complete air- 
conditioning is carried out by an automatic system located in the 
basement. Up-to-date medical and surgical equipment has been 
installed. 


Provincial Building, Edmonton. 


The building, formerly owned by the James Ramsey Estate, 
and occupied by the T. Eaton Co., was purchased and complete 
renovation was made in order to convert the building into suitable 
offices. An inside fire escape was built and main stairway placed 
in the front portion of the building. The cost of this renovation 
was $55,293.28. 


Parliament Buildings. 

This Department was in charge of the decorations of Provincial 
Government Buildings for the reception of the King and Queen on 
their Royal Visit. 


Two arches were erected at the entrance to the grounds of the 
Parliament Buildings on 109th Street, and in the rotunda of the 
building an open fountain was built, which was decorated with 
flowers and bunting. 


Mental Institute, Oliver. 


A new storm sewer was installed at this institution to take care 
of the surface water. Due to increased accommodation, it was 
necessary to enlarge the septic tank, which was constructed of 
solid concrete chambers, and up-to-date equipment of pumps, etc., 
were purchased. 


Provincial Training School, Red Deer. 


An Infirmary Building was erected at Red Deer to take care of 
incurable patients. This building is of hollow tile construction, 
concrete floors, fabricated steel joists, asbestos shingled roof. It 
is 118’ long, and is roughly “L” shaped and extends back a dis- 
tance of 64’. Provision was made to enable building of a similar 
wing, when required. It will accommodate from 60 to 70 patients, 
and has matron and assistant matron’s quarters, treatment rooms, 
laboratory, etc. The first floor only was furnished. 


Property known as “The Old Gaetz Farm” was purchased, and 
the buildings thereon consisted of a large farm house of 12 rooms, 
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which was renovated and remodelled into a farm dormitory for 
the boys who can do farm work. 


Agricultural Schools, Vermilion and Olds. 


Up-to-date farrowing hog pens and several other small build- 
ings were erected at both of these Agricultural Schools. 


Treasury Branches. 


Suitable buildings were located and fitted up for use as 
Treasury Branches at the following places: Lethbridge, Cardston, 
Blairmore, Raymond, Lacombe, Three Hills, Ryley, Wetaskiwin, 
Ponoka, Edson, Vermilion, Wainwright, Hanna, Olds, Standard, 
Vulcan, Grimshaw, Westlock, Vegreville, Berwyn and Edmonton 
South. 


The “Old Merchants Bank Building” at Calgary was purchased 
and completely remodelled. The main floor is occupied by the 
Treasury Branch and the second floor is occupied by various 


provincial offices. The cost of renovating this building was 
$5,107.38. 


St. Paul. 


A building at St. Paul was purchased at a cost of $2,850.00. A 
portion of this building is occupied by the Liquor Vendor Store, and 
the balance of the building will be renovated for other Government 
offices. 


Carpenter Shop, Edmonton. 


This shop has been occupied manufacturing equipment and fur- 
niture, i.e., counters, desks, tables, bookcases and filing cabinets for 
the various public buildings, offices and institutions. 


General. 


Repairs and alterations to Government buildings and institu- 
tions, which also includes buildings occupied by the R.C.M.P. and 
owned by this Government, have been carried out under the super- 
vision of our foreman as directed. 


The expenditure for appropriations controlled by this Branch 
during the year 1939-40 was as follows: 


CAPITAL EXPENDITURE 


Apprn. No. 
Furnishings and Equipment: 
756 General epee tute.) PS ee, Rees este teae te asc ecetemeree $ 51,285.17 
S.W. 36 Provincial Building, Edmonton (ice eects 3,252.82 
S.W. 44 Animal Pathologist Laboratory, Edmonton. ................ 4,189.96 
ee Se 8D SS 
Sites and Construction of Buildings: 
759 (Including S.W. 30, S.W. 37, S.W. 40) General ........ $128,497.71 
S.W. 4 Provincially Building Gal Sar yin cee: cece 55,107.38 
SW Power’ Plant, ‘Oliver suger ea ee oa eee 990.96 
S.W. 36 (Including S.W. 54, S.W. 71) Provincial Building, 
: Edinvontons., Pee hike pe eet cdeeet eee Maem staiaet cundemmanet 155,293.28 
S.W. 44 Animal Pathologist Laboratory, Edmonton ................ 3,163.93 
S.W. 61 Purchase of Land and Building, Vermilion ................ 2,979.82 
—————— , 346,033.08 
$404,761.03 
INCOME EXPENDITURE 
708 PNeboabbablcinersnikoray \.ccaw¥eeacs Gx a eweecruitia tornce ccessicorh 110 aaevecbE nb scr oct $ 16,470.05 
709 (Including S.W. 40, O.C. 1427/39, O.C. 691/40) Legis- 
lative Departmental Buildings 0.00.00... 418,095.85 
710 (Including S.W. 40, O.C. 1427/39) Public Institutions .... 92,314.96 
713 (Including O.C. 424/40, O.C. 691/40) Government House 5,790.78 
TABS (Including S.W. 46) Defence Measures .......0.... cee 6,039.20 
S.W. 36 (Including S.W. 71) Provincial Building, Edmonton ... 11,183.37 
S.W.5 New Carpet and renovating Legislative Assembly for 


RO Val DV ISI te cosaccne creek etic ton ae telemetry atc 4,779.31 
—————— $554,673.52 
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MECHANICAL BRANCH 


(VERNON Pearson, Superintendent) 


I hereby respectfully submit the annual report of the Mechanical 
Branch for the year ended March 31st, 1940. 


The Mechanical Branch is now charged with the following re- 
sponsibilities: 
1. The maintenance and operation of the power plants and 
utility service of the eight largest institutions. 
2. The administration of The Steam Boilers Act. 
3. The administration of The Factories Act. 


4. The administration of The Tradesmen’s Qualification Act as 
it applies to Welders. 


5. The administration of The Electrical Protection Act. 


- The administration of The Electrical Protection Act was trans- 
ferred to this Department on October 31, 1939. 


Power Plants and Institution Maintenance. 


A study of the power plant statistics for the year shows a 
material increase in the demands of the various institutions. There 
was an increase in the consumption of coal amounting to 2,449 tons; 
an increase in gas consumption of 9,829,000 cubic feet; an increase 
in the electricity supplied of 425,244 kilowatt hours; and an increase 
in the water consumption of 14,698,000 gallons. At the same time, 
there was an increase in expenditure of $6,367.61. This, however, 
is offset by the expenditure of $7,500.00 for the replacement of an 
old boiler at the Provincial Training School, Red Deer. 

The chief engineers of the various plants continue to express 
concern about the increased demands made upon their plants, as a 
great deal of the equipment is either inadequate, obsolete or 
inefficient. 

The work of remodelling the heating systems at Ponoka was 
continued during the summer; $4,093.00 was expended on this item. 

The installation of a 100 H.P. Vickers-Keeler water tube boiler 
at Red Deer and the commencement of the construction of a new 
sewage disposal plant at Oliver were steps in the right direction. 
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THE STEAM Borers Act 


Several accidents have occurred to pressure vessels and equip- 
ment coming within our jurisdiction, but fortunately no person has 
been injured as a result of these accidents. 


Two large new refineries located in Calgary have been placed in 
operation during the year. These refineries are operated by the 
British American Oil Company and ‘the Imperial Oil Company. 
New units have been added to the refinery operated by the Gas & 
Oil Products, Limited, at Hartell. The Abasand Oil Plant at Fort 
McMurray is now in operation, and the Industrial Minerals’ salt 
plant at Waterways has been reconditioned. The work included 
the installation of a 320-H.P. Vickers-Keeler water tube boiler. 
The Cadomin Coal Company at Cadomin installed an all-welded 8” 
steam line, 1,100 feet in length; this connectes the main power house 
with the 1,000-H.P. shaft hoist. Steam for the hoist was formerly 
supplied by four 150-H.P. boilers adjacent to the hoist. 


Two 320-H.P. B. & W. water tube boilers and an 800 K.W. turbo- 
generator have been added to the Mountain Park Collieries plant. 


Supervision of repairs and the several new installations has 
taken up a great deal of the time of our staff during the year. 
Inspector Hawkins again reports that it is physically impossible 
with the present staff in the Calgary district to inspect properly all 
power boilers and other high-pressure equipment yearly, and air 
tanks and heating boilers every two years. 


Five persons were prosecuted under Section 23 and two under 
Section 7 of the Act; a conviction was obtained in each case. Asa 
result of these prosecutions both owners and operators have shown 
a desire to co-operate more readily with the requirements of the 
Act. 


The following is a summary of the work accomplished during 
the year, along with a comparative summary of work and revenue 
for the years 1938-39 and 1939-40: 


Type of Boiler or Pressure Vessel Inspected: 1938-39 1939-40 
HLOPIZON tale etUri LUD ULAL: esate cee tee ete oe dle Rie hee eee 399 399. 
ELOY IZ ON Tale LEIIS CC mtr Mee es sae bates. ce nse veataesnee esl soueecsue ee tooo 61 52 
WATEK: “LUD Camm ee re Be Aig SOR ee Ua Madd uctinoudeoh oeremataso apes ts 142 170 
EOC OMTO LEY Clee ayy etcetera eer ce ore een te att tive snoe gue seeeestandih ame taetin 834 930 
Ver CEES, See a ES ce i DRY Wt Rela 5a eee Roe kame nah REE St 115 257 
ATT RECGLVCIS eee eka te cae ae es WR cle ern ea a ash Bite eats 1,495 1,449 
ATAITONIa se ReECOIVErS «(Evi Sem WEES one vesce arte -nasteeeeteeees serene etarensn: 36 106 
SteantaGooKersie: cis kere Roce ecco ha the Baek «ee Pe ae eke 53 68 
CHG TEI RAG YE) anne ESSE rt oe ee eee BIO eer RS Ne esate emer EUR 452 265 
Cast: Trorieere ect a he ok EAA art heaton 388 320 
IWELS@ QT TAINO Ul Si preter cata esck eee sos Beata ess Se ome ast daaats cadanpsanereec antes 152 216 

Tofal number, mspecteGs.........-:..<--2ceceree-e-aeesgetese oe 4,127 4,232 

Condition of Pressure Vessels Inspected: 
erate (o Me eeu tte en EE oan PS Rr SEE, Bh Foca: ciok Sober a hona wee srawrte Seen oh sar 2,460 2,045 
dey beet eee 1s ONT eee 2 ee nena One aera tee = tenor Mec oac am aeaore tre oats 1,460 1,530 
POO eee a inn see Sec ae ee cee deter Uae ME ah cea Rtn Re Oe een eee ase 146 96 
GOT OTHTIGC ea err os es Pa tas Mas cc apenas ees eae aoc tee nar ne etacanties 37 35 
UR Oy SLAC Aa a abe ee cote: (octec eR MRD tc Bota Ree SOBSoU ab Sotauoc ao nee>cUoeare Ren BERR Sate 24 26 
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Certificates TSSued jciccce te ee ret ae eee age en Ne etree Memes tee res aac rs Sole 3,502 





Number of Inspection Visits oc... recaneescessreesnntestnceytasenssegevenes 5,610 5,653 
Number of Special Inspections under Sec. 13 of The Boilers Act. 87 47 
Factory Act Inspections .....:.cccce cece eee see eteetseeen ene esensenncetentenes 599 812 
Number and Class of Engineers’ Certificates Issued: 
Pirst CLASS « sedcze nce ee ea oc eas se a te oe 24 iL 
Second. Class ecco rece ere eae BPs cabinet chataerbe 6 19 
THird! (CASS fed cleo eee eo anes ear 81 80 
Special Certificates 28 26 
Traction. ¢ Hinall soy cases eae eee Seta eae Pal ai 
Haste) wae Biel Ghia le ee ee eetees ae nebed accom acre tog anbaHarentons onenbode endo Tadeo .arescbudeadoent 38 28 
Provisional) Certificatesme ..- eee «emer is ie eee ree ae 372 343 
Welders Certificates ccm e tote ees seaeer ates eereeete career ace 6 16 
Temporary Certificates 0... eet eers eter ereneeenescenseneetenees 29 37 
Total ee ee ene oa nae Rete tc mene sar tasers 583 571 
Number of Designs SUrVEYed 20... eecceereetecrstteencerenecesteeserseenes 241 197 
Revenue for registration of Designs (cee... $ 1,904.50 $ 1,218.50 
MOtAl | PRE VETIUIG, Persea rere ete coy create sees: cesta eee catch er ns Sener 35,947.76 41,113.63 


THe Factories Act 


There has been a marked increase in the activities of certain 
manufacturing industries. 


The most notable increase in production was again that of crude 
oil, while packing plants, sugar refineries, flour mills and creamery 
products showed increased production over the previous year. A 
number of new oil wells were drilled to completion during the year, 
and one large oil refinery made extensive additions to its plant. 


An increase of approximately 1,500 employees was noted in in- 
dustries inspected this year over the year ending March 31st, 1939. 


Accident Prevention. 


For many years past there has been a marked improvement in 
the attitude of employers and employees alike towards the factory 
inspectors and their endeavours to eliminate hazards found in the 
ordinary factory and workshop. 


Employers this year have again increased their requests for 
advice as to the best manner of eliminating hazards when machinery 
is being erected or moved to new locations. Inspectors have been 
called in for the purpose of meeting with Safety Committees in 
plants, and such meetings invariably prove beneficial to the em- 
ployees of such plants. 


Special attention has been given this year by one of our inspec- 
tors to the drilling of oil wells, and it is gratifying to note that 
during the year, while there has been an increase in the number 
of wells drilled, there has been a decrease in the number of acci- 
dents sustained by workmen in this class of employment. 


During the year there were 1,964 recommendations made rela- 
tive to safety, and with the exception of recommendations made 
during the month of March, this Branch has been advised that the 
recommendations have been carried out. 


Health. 


The installation of ventilating systems in the workshops of 
garages has been the most contentious matter dealt with during the 
past year. It has been found that after the installation of modern 
ventilating systems in some garages that it becomes a problem to 
have workmen keep such systems in operation while they are carry- 
ing on the ordinary course of their employment. Recently one 
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system was found to be closed down while an automobile engine 
was running in the garage and being allowed to exhaust into the 
open shop. Inspectors are ever watchful in their inspections around 
garages, and often warn employees of the hazard that exists from 
carbon monoxide gas found in such places. 


Recommendations continue to be made relative to good house- 
keeping practice as well as to the providing of adequate toilet and 
wash-room facilities for the use of employees in factories and shops. 
In all, 112 health recommendations have been made during the past 
year, and this branch has been advised that these recommendations 
have been completed. 


Child Labour. 


Again we are pleased to report that during the year no children 
were found to be employed in any place of business to which the 
provisions of The Factory Act apply, nor were any requests made 
or permits requested for the employment of children in any 
capacity. 


Inspections. 


- Calgary inspectors made periodic visits to Lethbridge and Medi- 
cine Hat. Six visits were made to Lethbridge and four to Medicine 
Hat. The Calgary inspectors looked after the Turner Valley in- 
spections as well as other points in the southern part of the 
Province. 


An interchange of inspection reports has been maintained with 
the Workmen’s Compensation Board. Copies of 5,555 factory in- 
spections and 825 elevator inspections have been forwarded to the 
Board. At the same time we have received copies of reports deal- 
ing with matters of interest to this Department, covering 554 places 
visited by inspectors of the Workmen’s Compensation Board. 

Table No. 1, which follows, sets forth the number and classifica- 
tion of inspections made, together with the number of employees, 
male and female, and recommendations made in each classification. 

The heading “Safety” denotes recommendations made relative 
to the guarding of machinery, handrails on stairways, runways, 
platforms, openings in floors, condition of ladders and scaffolding 
and free access to fire escapes. 

The heading “Health” denotes recommendations made relative 
to sanitation, ventilation, lighting and housekeeping. 


TABLE No. 1 
SUMMARY OF INSPECTIONS MADE 








n fm . No. of 
S o o co) 7 Recommendations 

ar aH 2 Hy 4 a G Ps a Pm ye a 

oOow OOO Og Orda one Pp cI 

Bora ano nes 28 B22 @ a 

os O8 Sane ie SoS ods S o 

20a 2ad Bee Zee BAe n fo 
HSCtOLries i.e ae eee. 2,781 2,774 14,389 2,138 16,527 1,759 79 
SHODGR tke en ee a: 2,691 2,688 8,352 4,464 12,816 195 33 
Oifice’ Bulldings, ..2............ 93 93 222 45 267 1: sie eo fee 
TOLALS tee 5,565 5,D00 22,963 6,647 29,610 1,964 112 


Passenger and Freight Elevators. 


The installation of interlocks on passenger and freight elevators 
in accordance with Provincial Elevator Regulations has now been 
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practically completed. In the City of Medicine Hat there were two 
elevators that were being operated without interlocking gates at 
March 31st, 1940. The material necessary to bring these elevators 
up to Provincial Elevator Regulations was on the premises, and 
workmen were expected within the next few days to proceed with 
the installation of this equipment. 


The installation of proper landing gates and interlocks on 
passenger and freight elevators was commenced during the year 
1937; this work is almost complete. The Department has received, 
almost without exception, whole-hearted co-operation from the 
owners of buildings in bringing their elevators up to the standard — 
of safety required by the Provincial regulations. 


There were 14 new elevators installed during the year as follows: 
3 escalators, 3 passenger elevators, 7 power freight elevators, 1 
power dumb-waiter elevator. 


There were 825 inspections of elevators made, and of this num- 
ber 164 were special or requested inspections. During the year 
5 elevators were condemned for future use as elevators, and 6 were 
found to have been dismantled or scrapped. During the course of 
their inspections, inspectors found 70 elevators that were not being 
operated when the plants in which they were located were visited. 

Table No. 2, which follows, contains information relative to the 
number of elevator inspections made, classification of such elevators 
inspected, and the number of recommendations made in each class. 

TABLE No. 2 
SUMMARY OF ELEVATOR INSPECTIONS FOR THE YEAR ENDING MARCH 31, 1940 


Class of Elevator Inspected: : No. Insp. No. Rec. 
BSCAQLAGOTS” sccovicccccteee ere ee Tere deee ara Oe ee res Nilag Su wh Pan Sa NEE cs ADO Aa os een ence cance date set 7 4 
PASSOTIE SII Eres Maa SOAR cided Sint Seb Mo eee usar Ran Rana ates ks ceases 188 207 
Power LETeLSV ES! erect cece epee eRe SE ee eet Et, eR aes eee neste 345 624 
Manually, Operated: Frelentsi rca icrice+:croresescstasts recta cee snae teetec tne creteatasecaarest 56 118 
Employee's Belt) Lift or Humphries = 7202.25.25. ccctceenenseiereraecrtneborscetemcss eaves 20 28 
Power Dumb =Water ee ccs esse ee oe asec ence ee mes de dearer 25 20 
Not Being Operated Here siecle tk «fevers oes teshasatetes ch ges ten ree Ree aaneatee eer! 70 3 
Condemned’ eect coe date coll Neecga ed ee ay eee ee oe ees teroeane 5a 1 
Dismantled *Or* Scrapped a eiscrer cacee terete ese ee ted e eee eee caries deren eee ee 6 cae 
Reinspection: “Passenger e.. hens etc cet nie foavtotetetnemtev ice ope ae eet eet raceme. ea ite Bc 

RPO] OTT atecoe tte cse oes sac ah ve prea tote tia ot Re ante a oat aE cae eee 77 is) 
Marival: (225 eateries I ate ete cane oar eee eee ree ial 1 
PUMPHPEY seceeccsstek ec nccse sae sol aes ge Pena dopa eee pene eee ee 2 


DUM P= Walter ici creer eter ete ee ate net: we oaresticn weet ae eee 


Number of Special or Requested Inspections, 107. 


THe TRADESMEN’S QUALIFICATION ACT 
Welders. 


The early part of the year was utilized in drafting regulations 
and the necessary forms for administration purposes. A large 
amount of time was also spent in drawing up examination papers 
required for the different classifications of welders. Papers for 
journeymen, provisional and special welders engaged in gas or 
electric processes or both were necessary. A total of 30 sets was 
considered the minimum to cope with the volume of candidates 
expected. A considerable amount of equipment and materials were 
selected and purchased for the purpose of conducting practical tests, 
and arrangements were made at various points in the Province for 
facilities and space in which to hold examinations and conduct 
practical tests. 
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Examinations commenced in the month of July in Edmonton and 
continued at various points to the end of the year. A summary of 
the places visited and the number of candidates examined, and the 
number of practical tests supervised are as follows: 


Edmonton 1—July 7, 1939, to September 1, 1939; 89 candidates and 117 practical tests. 
Calgary 1—September 9, 1939, to November 25, 1939; 126 candidates and 166 practical 
tests. 
Edmonton 2—November 29, 1939, to January 4, 1940; 69 candidates and 75 practical 
tests. e 
Calgary 2—January 13, 1940, to February 3, 1940; 34 candidates and 34 practical tests. 
Drumheller 1—February 14, 1940, to March 12, 1940; 55 candidates and 72 practical 
tests. 
Calgary 3—March 21, 1940, to March 31, 1940; 17 candidates and 23 practical tests. 
A total of 390 candidates were examined. This involved the 
marking of 487 papers and the examination of the results of a large 
number of practical tests. This does not include the supervision 
and examination of a number of candidates as pressure vessel 


welders under The Steam Boilers Act. 


‘Out of the above total of welders examined under The Trades- 
men’s Qualification Act, there were 53 failures. These were as 
follows: 17 Journeymen, 34 Special, 1 Provisional. 


The largest percentage of failures in the Specials were by candi- 
dates who wrote for a General Plant Maintenance Certificate and 
failed, but were recommended for a certificate restricting them to 
welding in the particular plant in which they were employed. 
Eighteen applicants were not allowed to undertake examination 
due to insufficient practical experience. 


While there has been slackness in some quarters in complying 
with the regulations, welders and their employers have on the 
whole given the Department every assistance and co-operation in 
enforcing the new regulations. 


It is, however, evident that some changes are required in the 
Act. Employers should be made liable for employing non-certi- 
ficated welders and more severe penalties should be imposed on 
non-certificated men engaged in welding. It appears desirable that 
provisions should also be incorporated into the Act to require the 
registration with the Department of the sale and exchange of new 
and second-hand welding equipment. This would. give the Depart-: 
ment information that would permit a more thorough check on 
places where welding is being conducted. In many cases it would 
be instrumental in conveying to the purchaser the necessity of 
having a proper certificate to operate such equipment and acquaint 
him with the regulations now in effect. 


The trade of welding is recognized as a most important one, both 
as regards the dangers to the operators and those dependent on the 
quality of the work performed. The failure of welded structures 
or of welded equipment may result in serious life and property 
losses, and for these reasons it is the intention of the Department 
to ask for more stringent regulation of this industry. 
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HIGHWAY TRAFFIC BOARD 
(A. CHarp, Chairman; W. T. AIKEN, Secretary) 


During the year 1939-40 the Board held 16 meetings, including 
public hearings for bus franchises and conferences with truck and 
bus operators. The following is a list of certificates issued for bus 
operation and which were in effect as at March 31, 1940: 


NAME 


Brewster transporte Compan Via wre ee ee eee 
Bus Universal Supply Company 
Canadian Coachways, Ltd 


ROUTE 


Calgary-Banff. 

CLA, cee ene, See Edmonton-Beverley. 

25 SageNiner tar Oat a et tegem at ete ila Edmonton- Winfield. 
Edmonton- Athabasca. 
Edmonton-Lac La Biche. 
Calgary-Edmonton. 
Calgary-Macleod. 
Calgary-Lethbridge. 
Calgary-Medicine Hat. 
Macleod-Walsh. 
Lethbridge-Cardston-Macleod. 
Macleod-Crowsnest. 
Edmonton-Lloydminster. 
Edmonton-Edson. 
Vegreville-Cold Lake. 
Entwistle-Drayton Valley. 
Edmonton-Mayerthorpe. 
Drumheller-East Coulee. 
Drumheller-Wayne. 
Drumheller-Nacmine. 
Drumheller-Midland. 


Central Canadian Greyhound Lines, Ltd. ............0...... 


Collins Asn Pare tee eee ec Se eee 
Drumheller Bus & Taxi Company 


Glacier! Parks Transponten occ eee eee 
Highwaye LranSportsy Gites ne eeren teers mete een cee 
FOHNSOMn ED we SE. LH RNS RES 8 es Oe 


Keropiniaky SIV errs cocstect ste cotcce eee nee tte eee ee ne 
Lethbridge Northern Bus Lines ....000.00......0...cccceeeeeeeeeee 
Dia titmenie Fue By Sia secs. 8 tice ee ee Ro, 2 se ee ce 


McMorris, G. 
Mondent!” Felix etre 220 eee eee ee 
Northland Arrow Lines 


REUPBUS PEAS eit ae ca eee rece eee ener Re 





Carway-Waterton Park. 
Bruderheim-Willingdon. 
Pincher Creek-Waterton. 
Lethbridge-Coutts. 
Lethbridge-Etzikom. 
Lethbridge-Galt Mines. 
Lethbridge-Turin. 
Edmonton-Picardville. 
Edmonton-Flatbush. 
Calgary-Lomond. 
Calgary-Turner Valley. 
Edmonton-Barrhead. 
Barrhead-Fort Assiniboine. 
Calgary-Oyen. 


Stettler-Rimbey. 

Carbon-Central Service Station. 
Calgary-Consort. 

Rimbey-Nevis. 

Calgary-Banff (Limited Certificate) 
Red Deer-Rocky Mountain House. 
Edmonton-Wainwright. 
Daysland-Alliance. 
Edmonton-Vilna. 

Edmonton- Winfield. 
Edmonton-Hardisty. 

Vian Wer tie Dtecrsececct Ae es eee ee eee Lee eet ee Redcliff-Medicine Hat. 
U.M.W.A.L.U. No. 7302 Miners Library-Galt Mines. 


Rocky Mountain Tours 
Sorenson Bus Lines 


Operation of the Sunburst Motor Coaches between Daysland and 
Alliance was cancelled. 


Operation of Paul Intwert between Stettler and Camrose was 
cancelled. 


The mileage covered by busses operating over surfaced high- 
ways during the fiscal year was 3,004,350 and over dirt roads 
510,593, making a total of 3,514,943, being an increase of 184,824 
over that of the previous year. 


The number of passenger miles operated over surfaced roads 
was 76,765,996, and over dirt roads 6,923,758. 


The number of bus licenses issued was 143. 
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The Board issued 111 Certificates to operators of liveries and 
taxicabs, covering 229 entire units. 

The Board also issued 4,025 Public Service Vehicle Certificates, 
2,092 Commercial Vehicle Certificates, and 1,154 Certificates for the 
transportation of grain only during the harvesting season. Class 
(X) plates to the number of 483 were issued by the Board, and in 
addition to this'a large number of certificates for the operation of 
farm trucks. 
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PROVINCIAL GAOL, FORT SASKATCHEWAN 
(J. D. McLean, Warden) 


The daily average population during the year 1939-40 was 290, 
an increase of 14 over the year 1938-39. 


The general health of the inmates of this institution has been 
excellent. 


Farming operations this year are shown by the following 


summary: 
Item Acreage Yield 
Wheat 6 x eee ritchie caw teas Sree ah ce oe ese ee ae eee 230 7,143 bushels 
Ce Foie ae an eee SI BIR armies 4 aE ee Sce CRMC ee os crsasconecOseREGaND 273 11,266 bushels 
1 Se al onal Bor eee re Rens ten erecta Br. Gaahinincn eepencecE era Pe aver cocren ScccSARCL othe 182 2,817 bushels 
We Te ge weet eetee) cs erconcarne econ eros cose ia accon ance sienna stnenodhdosase ster Renton docenlgcuscntuanehcnce 125 110 tons 
Greet’ dy kc Re kee oi cok sek eee ah ao TEU ners ore amen ees 24 28 tons 
Viesetab les cic racrnscccsce cess sree temtecie eee sees cc catamaran 50 Various 
CASH STATEMENT—SUMMARY 
Gaol operations (including administration) 2.0.0.0... c.scceseeccursstieecesceetscenetorsonssteseeess $72,490.58 
Maintenance of Buildings and operation of Power Plant 2.0.0.0... 22,228.08 
Gross Cost’ 90 salut tee eto tea eee ere ee $94,718.66 
Less Revenue ee.) Ava halos ere eevaaretian terete nseateces Soul ces le Mine ahrebaeaee soa Bereones dict ee, aie 10,700.20 
ING ta Gest Rocce rere wennutes sae celle vatcaue onde veaecneeine cone Ber ee Rae eect REP a races eea toa $84,018.46 
Average daily ‘population’ (yee ceccce cscs ste eco eee eee ee re 290 
Per capita cost per prisoner per day: 
Gaol operations? tiie. eee eee $ .685 
Buildings and Power Plant cost 
Gross per capita cost ............. 
Less Revenue | per) Capita. .c/criesces cn soe sues caesar et ameentiane as 
Net. per capita (Cost.0...c.ca- eee ee one 
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MALE 

Admitted Discharged 

Month Comm. Sent. Comm. Sent. 

7 Ny oy ot Py RRS 0) ae ed eer e iy.9 ete eo Cau pence oe nee 10 65 9 111 
Mays 2939 uch ch citecncsntel eee neat eanioecs shee 22 96 20 89 
Tune, LISS ae oa ee eee met 31 111 25 118 
JULY 5 1939 AA iss eae oeetataeee cota eee seailene is creer 27 89 33 93 
AUEUST 1989 mest teres seen ce tice ean yy Soceee ees alas ees 24 92 24 73 
Septem beri 989) Wee ice tree erties Herceneseeenes nate 26 ae Gayl 85 
OCTODEE 1939: Py ee tie roc Pntensavacte eet end caeeanernes 38 126 35 101 
ING Ver DET Ai 9S 9-5 ae eee ose retort coesuncs eeaneneee ea 35 129 38 85 
Decembery 119390. here ee wenden eset Were one enies 31 124 31 137 
PANUMALY LIAO NM ceceshhncsreeges eee ns or tessa teaciapemeeeeans 30 Ly 32 70 
Rebruaryy 1940 te ses ceeree areca ara ese eeeee aatentas 34 97 31 100 
Miarchiy: (G40 aii oie Sect enntr ae tactioceioen cect senso 30 83 25 97 
338 1,200 330 1,159 
Total number-ot Males Prisomers Admitted eyes erecee eter ses cce cents sacar aber Neale ener 1,804 
Total numberlot Wale Prisoners GischarSed Mercere. .coieescs< ss esesiceesh ne tan meeuaeeserrees eterna 1,489 
. Comm. Sent 

Male’ Prisonersuin Gaolvasitat March otsty LOSS iwc. svete ces sence ees teens 6 260 
Male Prisoners admitted during year ending March 31st, 1940... 338 1,200 
TOA La. orc ion ead Hes Se eae Nd RMBs SER rena Ata iate ste 344 1,460 

Male Prisoners discharged during year ending March 3list, 1940 ............... 330 1,159 
Total Male Prisoners in Gaol as at March 31st, 1940 0.0.00... eeeteeeee 14 301 
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DISCHARGES 
SURITROAOIT OC Cl gretts. caste aces ccs ccurtscccge mene 994 DE pOrted © casks cence eaten eee 1 
FUN GS Pal, wre eee ta reser cave aks Sa Transferred to R.C.M.P. .... Me 57 
Paroled Weis 3S 55 Transferred to Hospital 
Released for trial 295 Transferred to Prince Albert ........ 13 
Released Immigration authorities .. 3-* ‘Transferred to Ponoka ............c0j.. 12 
Released authority Dr. Orr ............ 3 Conviction Quashed! goes. hese 1 
Released authority Attorney-Gen- Released by Judges order .............. i 
eral si Departments vrk.ccscccc eee 2 SS 
Released as witnesses ............cc00. 4 1,489 
Released sOns Dat ee, cscescctssccee 10 —— 
SENTENCES 
Und ere SUP Cay Steam rete casscx orci 138 Pe VOCAL LOa2y CAL Sra nnrrean sc cents fons tee 111 
SOPGAYSelLOs AMM ONUNG nee ssl: eee 414 Lae (oy Shah Ue erce meen ete Cent eM Sh ot eens 3 
2 months to 3 months 0108 IPreviOuSLy, ShOWs oer ere. are 42 
3 months to 4 months 188 — 
4 months to 6 months 67 1,200 
6 months to 9 months 87 — 
Iemonthssatogie year rct....b.Laetes 42 
REMISSIONS 
REGGE GIT Sacre lee ETN GST Otis, oer. he een ee en ee Me oe voce ca ce Cee MR en Beton 993 
RECCLVIN SEO Mm LENTI SSI Olga es eee ee eee sf eel a ea a ee Mei ahd 496 
1,489 
[RoOtae TEMISSIOTIMeak CO uri ,..\oc- ret oeene MEME ee nase N CE A | Te nee ee ee 10,070 
INU Gre Due ELG Lh clin Sumner re: Shree Mee REE NEM ccne | LOE Me ups Ont Raley ee le Rk Fo 993 
DVGRAD Cm eCarie Ce Deb DLISONECT | hace rere rin nt: oy it oan, See, sane here | 10.14 
COUNTRY OF BIRTH 
Cana are yo seh is cea 697 Denman les ese Magee ee eon ee ean ate eae 4 
{eS yy; lied, Cee Se Ca eR re 68 mWaltzer lacy aes ane tees ee ae a 
UO eh ed as Wie PPh Sane oa a Ar 40 Czecho-slovakiagmeren cee 6 
SCOULATIIC ere ee eet correct nies tess steae 39 TENURED OY lla werepmee gil: Meh tiat thee chs saline ie 6 
(Seed ab ae [he pte sle te bet er ena el 45 (ASW I aE yids ce aR en ac chy Es NARS Uo sche RMR i 
WV LCS tReet, eae ear ioscisus stout: D PUTT SAL Vistek cee ee a ee ne a hear 5 
Austria 53 1eYeltes hb ha el se-cemmpreneesce oben’ beater Sine oh poate ieae 3 
Poland 69 UES OSTA VA te re ener ee ens erica 1 
Russia 23 IR ATC Clete iy see sae eee eet as 2 
Germany 15 IBULAT Tamer Keser een ete eee ee ea 1 
Sweden 23 ATOR CIMNEGH h.cssserdbaiec eto eee eto 1 
Norway 33 PE EVIOUSLY Ae SIO Willinesienes eee seen are 42 
Roumania 9 
Ukraine 4 1,200 
Bohemia 1 —- 
Holland 1 
AGES 
Wnder. 20 “years et eee: BS atk 104 OLVearsmandsOVeL urna 3 
eos years) to: 30k y CArSwae. enn. ere oo: 372 PEEVIOUSLY: SHO Wiles eee. 42 
pUeyeats t@. 40 cy CarSperssencc.. ccc. 296 === 
40 years to 50 years ..0....cecceeee 226 1,200 
HO years to 60. years... ec.s... les 121 —— 
GORY Gars_to ClO xy CANS cere vices cscssesse 36 
CRIMES 
SATIS 4 FLELESTON lh) Cie VEG Gal Sis rc ok Nem MRR Be cian Bis 0 hohe tata au nap cen ny ate ase Styeeehyeae 152 
ANE UGE OAR WAVES EXey s(60 9)": Soot ec Ca aR ne” ASS, se nt nae oa A ee Se ae es eae Oa 78 
Pe aanistn: PUD Ce Wa waranGm OT GEE ts Bete shee A ne ie ce eet hy eae ee, SPREE oe Bahay OBST 30 
PS SAITIS ta PLO DEL thy mmeere es, cea ih or en MeO See A coh okt Rebel Seca. Ree AU MOD | ld 413 
PAS aINSt: AN VeRO tN Gree Ch sees eer oes oeentaeens Pook iiceece eee sos eee BRINN, CAGE 5. Fa Sate ERE oe irene 485 
1,158 
Previously Sentenced, Out and Returned: From Witnessing .........0....ccccceeeeeeee 42 
ERO TAILS Sotct Se os «See iee h S47 mie oie ete Lee, TIA ct SN Oe eRe ERO ted, 5. Oe ares 1,200 
FEMALE 


NUMBER OF FEMALE PRISONERS ADMITTED AND DISCHARGED DURING 
YEAR ENDING MARCH 3ist, 1940 





Admitted | Discharged 

Month Comm. Sent. Comm. Sent. 
Aprile 1939 Cree ern cee oe 3 10 5 8 
VL Yn SD oe eke etter eee tars voewemne- 2s sofse eeoay ae 5 13 7 8 
ES UTI Gy 1 OSG cee cea a RR cc MIC as al we ese en oe 6 17 6 21 
RUE igre RELI tn 8 os CNA Nae See: dp A 53 14 5 16 
FAUSUISt LOS Seer ee eon eee. Looe a es 7 11 7 10 
September, 1939 a em 5 12 5 16 
©ctobere 19390 11 23 11 11 
November, 1939 5 24 4 16 
December, 1939 2 16 4 29 
ATUIAL Ye LOS mee a ateras er eeaai es eee ns tiers tea ae ae 4 2m 2 16 
HCE DEUIEE Ye O4 Olio care coats tes Aetemecs nto conse oes tase ig) 20 13 10 
WM Rebel ote nh eee ee) ee ere 6 10 iyi 


13| 
_ 
co 
pare 
LSI es 
eS 
J 
co 
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Total number of Female adnaittedme cy sacctretey cee teenie atereetareestepreeeee ease ieee! 285 
Total number’ of Females GiSChar Ged cia ccicscnesssssens.ssoserossneieunrerestenetereesendetacyscitercanecesa== 250 
Comm Sent. 
Prisoners in Gaol as abeviarch a Steel O39) some scee cer eeetee se ceeaiar eee tn eese 4 20 
Admitted during year ending March 31st, 1940 00... cess eeaeees 70 191 
POTENT i ee ee ead eet « SUR CREME, ce na gsc ae 74 211 
Discharged during year ending March 31st, 1940 0.0... ie 72 178 
InvGaol at. March: Sistiy LO4Q isu ten eee cee eee ersten eee er eee eee i 33 
Daily average for year ending March 31st, 1940 0.0... 27.75 
PRISONERS DISCHARGED DURING THE YEAR ENDING MARCH 3ist, 1940 
Time WEXPITEG.. siesta tee ee 134 Transferred to Hospital ..........0..00.. 2 
Released, fine™paidy 4. ee 10 Transferred to Ponoka. ...................- 3 
Paroled eee Paonia eee 3 Released Immigration authorities .. i 
Released @tor strive lie ee cca tee 74 Released by Judge’s order .............. i 
Released authority Attorney-Gen- Transferred to Child Welfare De- 
eralss Department ete 1 partments wickticaae Oe eee 1 
Released authority Dr. Orr ............ 10 — 
Released as wWitnessi ee. ee 6 250 
Released Ons ballast ee 2 —— 
Ubyeebakenitersqevol Roy ert @ nN E an o: soncoaspomorce 2 
Receiving’ full reniissiory aye cesses oon cr ge eee eee 133 
RReCelViNe NO) TEMISSLOLINE ere ects. eee Sener rece ana ee ee ace 117 


Total remission earned 
Number , participating 
Average per prisoner 

















SENTENCES 

Winder SO" days tsetse 10 1 year to 2 years 8 
30 (days to. 22mMonths ieee: 65 Indetinitewies tee. ee 7f 
2 Months ton oe tlOn this reece 41 Previously shown 11 
BY Faaenandaksy qo) b> SeaYor aA OS, cesccsor code scetonous 30 —— 
Aymonths, tomG monthSee eee. 4 191 
6 months to 9) months: 13 — 

QFimonths tO ele y\ealen se eis es 2 

COUNTRY OF BIRTH 
Canada (esac eect eee reteeoeess 136 Russia ik 
ESE AF case ees aha tang ae ee cee 18 Ukraine a 
POI SLATIG & syzdecs sarees een mecca ae 9 GAL Yo cSeeakesok bo even eattcenosesanne aeons aoe eee 1 
Scotland Wi toncc eee eee eeace if Previously shown 11 
EY AVUC Oe a eA oeargee soa oe A eee ee ch 2 — 
AUISELIA  lacwrct ounce tc sege eeeee oeREne ee mesras 3 191 
Poland leek ieccisn con eaten eet ee 2 Saeed 
AGES 

Under 20) Years) .ceeecieineectae co aa 18 50 years to 60 yeaYrsS.............. ee 5 
20 years to 30 yeafrs............0.000.. Pee Oil, Previously Shown. 22 Mihucicesn me 11 
30 year $ to; 40 yearssi ese scree 34 — 
AQ years to OUR years. ee nee 22 191 
Against Religion and Morals oo... ccccccscsseenesnsneeseeeenersgeesesscerineonrsrberenterensaransenenesnegzcas 78 
Acainst thee PerSOUs nyc est st sin seein 16 
Against Public Law and Order 4 
Against (Property an. cei creriste aetna tonnes staan demcee eel eaee ate sa Meee trae caver 17 
Against any other ACt (1in.ccicccrccccscriiecesnsnsate-nsnernsteecnteenuesiers: vei tattoos torssehones nodtaremenremrenesaeetae 65 
180 
Previously Sentenced, Out and Returned: Witness oo... tte eeetees 11 
TOE A Die eee ee Re oes strays tosh beam stuns oestrone tres cnceeee ean 191 
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PROVINCIAL GAOL, LETHBRIDGE 
(H. Hott, Warden) 


The daily average population for the year ended March 31st, 
1940, was 165.56 (including prisoners maintained outside the Gaol), 
a decrease of .22 under the previous year. 


Necessary building operations and general improvements were 


made, including the construction of a new tractor shed and altera- 
tions to the Gaol kitchen. 


FARM OPERATIONS 








Item Acreage Yield 
VAP LASSE © cn Sait Sasa SeES RRS SOR coat ePE eeaees  s 333 8,60514 bushels. 
(2 BIS an cated dh Soe no Sac itedaetac oe aesdice dae a MRNE errr inn a oie Nel ee eo 62 3,852 bushels. 
PERNT] Cage tae ee ee Fa Stee ok ae ae CURSE cas ictageV ex acw ates nays 75 1,064 bushels. 
IN Shae SUIS): | Gast eet ac he at Sac Raa Reese GWE S02 i, an eee 5 50—sitonnns.. 
JEURSANOYSSS. «cane 8a tro ot ic Re Es ae Sa Pie le A 39 65 ‘tons. 
WEN eRVIES Ole LES eee cc ceeteoote fac. scr ey ae eee ea NE oS cacy esisntet 12 6914 tons. 
SUT es NESapp de aie e te dice a ey, 24934 tons. 
PENSE L ch LT le EL cl Vi areretone rman Re ON Sn «ere cee NN fei eR eI aa eT soy 198 416 __—itons. 
CASH STATEMENT—SUMMARY 
raolsOperationmdochidin SeadmMinistraclon wee eee et et ciiter teem ees $59,493.37 
Maintenance of Buildings and operation of Power Plants 0.......ccccccccccccccccscecsseeees 18,188.73 
CrOSS iC OS be. .:( ieee eres Ghee Mee aan oe Mo oO Nee en) Peron ao $77,682.10 
ARESS ge EG VCLIULC Uap eetee ree cc Feng ir ea tee ERE Ica res osha oc toataceeht eee 16,098.86 
NG ed 1103 @ J BOR Peie enact kcenpacsnea ecb Areas eae ie commen Bane iid a7 eri Ta $61,583.24 
PANZCL AS Gig Gal Lk Vg PO PULAU] Ol agree ned 2, Ls iee see aet Rare «ek Re ene tine, dntroals ene ees enee ek Rete boca bes 165.56 
Per capita cost per prisoner per day: 
Gaol OPC ALTO Tee i. eee ess cee RE oP os ocs save ate tue Peeeselo eas $ .9845 
BtolGine sma Care OWe tee Lat t MCOSUS mie cnegotee: Sateen ee ca exccdtac eee .3010 
GLOSS EpPSigs CODLtay COSGe hacia sccc ere ra kee COT ane oa odd $1.2855 
LeSSMREVETIUCHDCOECAD TV balme ant) oie terete 5 names eaees Sarl ancl nce et dasacetn. .2664 
INES Pi © AD ARC OS Tee ee ee rer eee eee eer sates couseereeeeeee ade $1.0191 
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Daily Admitted Discharged 
Month Average Sent. Comm. Rem. Sent. Comm. Rem. 
AN SVETAS a8 1 Rs ee ee 153.76 62 3 1 rat 4 2 
INES ye 939. 5250.1 ee ee 157.61 67 2 4 60 4 0 
muNes, L939) oo. .ctic.cse: ST MMMNENS Soca Se 145.00 102 5 5 123 0 7 
RHEL 939 tx oe re ETN. 158.48 112 1 10 92 1 12 
PMPEC USS -LOSOF 2, eee ds 163.67 98 3 2 76 0 2 
September; 939s te weer. sso: 158.73 46 1 7 75 8 6 
BCTODER 1939 eee re ee eee oe 157.22 99 6 5 74 1 4 
INMOVenIDer, OSS creme ieee: eee ts 156.23 75 2 5 84 6 6 
Beceem berse LOS 25 eens hake ceases 168.45 85 7 5 101 2 1 
Peiniary;, 1940 hee rte ek 157.12 73 2 5 63 ui 10 
Mepriuary T9400 eran. ct eee. 170.82 75 2 3 63 1 1 
Htc Ch.y 1 GA0 Retin ee ARN ole os 174.06 65 4 5 83 4 2 
Monthly average. ...2....0hee ies 160.09 959 38 57 971 38 53 
Total number of prisoners admitted during year 1939-40 000... cee ccessceeesteceeetseeeens 1,054 
Total number of prisoners discharged dGuring 1939-40 ou... celeeesececessnsscereesereeceess 1,062 
Sent. Comm. Rem 
Number of prisoners in Gaol on Aprilvist, 1939 re ercserse reacts eee 159 3 1 
Number of prisoners admitted during year 1939-40... 959 38 bff 
OUT As aecemane? 0. cect seteeh Soe ene a eC as. came 1,118 41 58 
Number of prisoners discharged during 1939-40 0.0... Cal 38 53 
Number of prisoners in Gaol on March 31st, 1940 wo. 147 3 3 
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Number of prisoners who have served previous sentences 
Number of days remission earned, during, 1989-40) ree eee enter e 
Number of prisoners participating gece eee ee eee 
Number of days of remiSSion peY PYISONEY ..............cceeeeeeneee ree 
Number of prisoners, on Appeal tay tees. 5 conic onsen ae ee rear e cone aan erenr erent 
SENTENCES 
Under (SOCdayS “Caen oa eee ere eee 209 CMON LAS MOM oR OTITIS eee eee ees 11 
SORA SE Om 2 | 0 ONC Smarr 480 10 cmonthsstowl: Veare, tecc ee ees 34 
Se MONTHS eee. ce teen ecrese creer eae. eran ae 88 [3Z2Montis soe Ss MOM UNS eee ee 15 
A “TIMOTCINS ees see 23 2. yYears-less say de. cto.-sebecere ee rene 6 
Bemonths es eee cc ae ee ae 5 ETA GGL TALE Ogee ans chove loss Sap Reece oe 9 
6 MONTAS gcc lees oes eee ee ee ens 63 — 
943 
Committed for striall 2ooscccccccccticssekec TERE ee ieee ee ee pies eee 37 
REMAN GE” Sg sich eecuce dev ncesse sted ele as aoe See SAORI ae NE ee i Ra Oi ne eee ee 57 
— 94 
Sentenced sto, Prince. Albert Penitentiary ip ccc crane eocceees te oes eee pee steer tenes 14 
1,051 
2 sentenced and 1 committed man already accoumted Mon... eee B} 
1,054 
(The two sentenced men were returned from the Isolation Hospital, Lethbridge. 
The committed man was returned from the Mental Hospital, Ponoka.) 
DISCHARGES 
Completion “of sentence ..at 890 To Galt ees ee sae 5 
Discharced stor Courtweerndene ere 86 TO? RR. Ci Pe eee tence ire ee eee ee 1 
To Prince Albert Penitentiary ............ 6 By order of Gaol Surgeon. ................. 4 
Déeporteds sitcom tenn eee 18 Toblsolation_ Hospital ye. ee ee 2 
By order of Governor General .......... 4 Conviction: quashed | cm. .mere eee 1 
Ticket Of eave, (her arene ee aeeeceoace 16 By order of Lieut.-Governor ............... 1 
Hine. anc-COStS: Dad ea ....eea nein nace nese 12 — 
Order of Immigration Department... 1 1,062 
Releasedaonballercec eo eee 4 — 
To Ponoka Mental Hospital ................. 11 
COUNTRY OF BIRTH 
Canada Paci es eae ee 696 Ttalivec pa jcececocestketen Tea be ee eee 2 
Hing ani Giger en icone te. green cence ess eae 47 J UBOSIEAV Lae een sco sacar ee tack Caarcieceee rere ee eeee 2 
Tre] aire” ipa ea nee eee 28 IMI@XI COS ngetret state et dresiu ce eee 1 
Scotland se Fees nie seo ol 17 
Wales Arrest. tt. scc Mh an etireeees 8 i} 
AWOKOL fs hualate Scan ern ee Saeeeere eee cr ta wacmerctae 2 2 
Alistraliia te 5 not coe eectidacqssn osaetee eee eee 1 fl 
Newfoundland: teeter ea 3 Russia... cae Sie eo ee ee 11 
Sotithr*Africary pemes tc eer hectare trea 1 SWEET. i crteces soni toomaiivananen carers eee eee 8 
New Zealand s catheter oer eres 1 Switzerland yy hectare eeccse eee 2 
AUSti1a 9g t ere de. See eae oe 15 Ukraine yaAtiin tars id eee eee 3 
yotey Ks t bin oe teen naira yee ane ied See Saree ee ae 2 TS Aico at a teessancasnathe bOmcaresae eee tata eee Zit! 
Czechoslovakia. cach acre 1 WV RN.O Wil Ae =. -eteeeanh Seo taece noe 2 
CTE eet lace eee eee een 1 — 
Denmark: F628 erate reece cassette casas 2 1,051 
PintlanG sie: Oho ete oe ence ost 7 Previously accounted for .................. 
GETMany Gea ois .feteecsceee Meer rre ter meen nce 8 
Holland, Hee Shee tenia tree eet omnes ete 4 LOTTA Goo ncissecetentotactce eens 1,054 
He ADIGRS#2 ont cn | are eR ae0 oe e ema ndebnrccteiec. Varteee. or 16 — 
AGES 
Undery 20P ViGars ee, seccccereccterecies tes see: 119 Unknown ages: ja. cesses 
ZOCOR 2Z9 VATS hee rata cra mae ssneeerarraatcadeees 416 —— 
SOMO! 39, VW CALS tpn ar een eer een eaten: 236 1,051 
AQEGO! AQ V CALS een. ce: une ee erase see 170 Previously accounted for ..+.............. 3 
SO SCO SO VALS oer scat ausreneia dieses 83 —— 
GOStO G9 VEAL. cuittc-neerscsdaiere.toiete 23 aS 
7OsyGars And OVCM. cetera 2 QCA LL Baca clinaesoeeene teeta eee 1,054 
CRIMES 
Again Public. Waw. and: sOr Ger’ seis) Aye re cemeteries, ele eae eeeeam eee 13 
Againsteadministration Of Waw (and Justice gs. aes.cscticcetns.«-cseceveeatcesene-aweneaedu geen eeiner ty -eetiennes ib! 
Agamst Religionmand IWorals a. ccecetcce- 1 ete ot beets titameery sre ncee tgs ome ere ease apes tebe 269 
Against: the Person and “Reputation, 7 ee. coretsces ote saeco -cotere toe te ancccbtpSadavsanee hacen cers semen endren Cunt 83 
Against theo highitspot, PRODELUY err scien enone teeters tore cree mere «one teenneh = ee ean te teat sercs ene pce rere se ance 360 
Waltul’ and) Forbiddery Acts cits retrace tease cen ra ere. «ge venceceee somes eects ce oareeteemeesn se i 
Offences relating to Bank notes, coin and counterfeit money iL 
Attempts, Conspiracies——A CCeSSOrIeES © So siaie sere csesacs ae cate ates a taraoeenetamtiieod eau dear scan scrine 5 
Offencessunder Wominion Acts eo see eee tee er a hore ra in cece en eae 156 
Offences under Provincial PACTS Wy nccen cette eet ce eke coer coo ten Cae snare aceeamen setae eae 144 
Offences under siViunicipal “By-Law Sy cx -cncr cere tonccomay se cattites- --- ites doneacaryasastndeeweers eansae Ges nrser 2 
1,051 
Previously accounted fOr sei. srei. cae deace cearareseaesncseseskeowtc tri reasuepens«srtueenarren: cotaeneMMcresedscnslvadegertecetantes 3 
1,054 














